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To  His  Excellency,  William  Preston  Lane,  Jr.,  Governor  of  Maryland: 

Sir: 

We  have  the  honor  to  submit  an  operating  and  financial  report  covering 

the  activities  of  the  State  Roads  Commission  of  Maryland  for  the  fiscal  years 

1945-1946. 
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Robert  M.  Reindollar 
P.  Watson  Webb 
Russell  H.  McCain 

State  Roads  Commission 
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REPORT  OF  THE  CHIEF  ENGINEER 

To  THE  Honorable  C'haiuman  and 
Members  of  the  State  Roads  Commission 

The  liiennial  oponitiufj;  leport  of  the  Chief  iMisii^Pcr  for  the  period  July  1,  1944 
to  and  inckiding  .June  30,  H)4()  is  su])mitted  herewith,  and  is  ueeompanied  by  tlie 
reports  of  the  Department  Heads  and  the  District  Engineers. 

World  War  H,  the  most  disastrous  of  all  time,  came  to  an  end  of  hostile  action 
during  this  biennium.  Warfare  in  the  European  theatei'  ended  in  May,  1945, 
followed  by  cessation  of  hostilities  in  the  Pacific  and  far  eastern  theater  in  August 
of  the  same  year.  Highway  construction  entered  upon  the  long  anticipated  post- 
war period  in  the  fall  of  1945,  although  the  war  status  of  the  nation  has  not  as  yet 
been  officially  terminated  by  Presidential  or  Congressional  action. 

The  preceding  l)iennial  reports  of  the  Chief  Engineer,  covering  the  period  Octo- 
ber 1,  1940  to  June  30,  1944,  and  including  all  but  the  last  year  of  the  ITnited 
States  participation  in  the  war  emphasized  the  problems  and  difficulties  encountered 
by  the  Commission  in  the  conduct  of  its  work  arising  from  loss  of  personnel  to  the 
armed  forces,  to  intlustry,  and  from  restrictions  affecting  the  securing  and  transpor- 
tation of  many  essential  materials.  ' 

It  was  expected  that  quickly  following  the  end  of  the  war,  theSe  problems  would 
rapidly  vanish.  In  fact,  post-war  planning  with  a  view  of  having  a  large  back-log 
of  work  ready  to  relieve  post-war  unemployment  was  aggressively  pushed. 

Thus  far  no  such  situation  has  materiaUzed, — in  fact,  the  opposite  is  true.  "It  has 
been  possible  to  accomplish  much  toward  rebuilding  the  depleted  organization  with 
men  returning  from  the  services,  and  because  of  the  greatly  needed  salary  increases 
that  became  effective  July  ],  1946,  the  flirect  lesult  of  action  initiated  by  the 
General  Assembly  of  1945. 

Xation-wide  lal)or  problems  and  strikes  in  })asic  iiulustries  soon  after  the  war's 
end,  and  continuing  at  this  writing,  have  brought  about  and  are  continuing  to  cause 
increasing  shortages  and  mounting  costs  of  all  materials  and  labor,  with  the  result 
that  construction  cost  estimates  originally  made  for  post-war  construction  programs, 
as  well  as  luidgeted  amounts  set  up  for  maintenance  have  been  rather  completely 
upset  and  are  no  longer  sufficient  to  accomplish  fully  the  results  for  which  they  were 
compiled. 

The  solution  of  the  problems  thus  created  must  of  necessity  be  one  of  the  eai-ly 
major  undertakings  in  the  new  biennium  immediately  following  the  period  covered 
b}'^  this  report. 

In  spite  of  the  situation  heretofore  described,  the  Commission  commenced  a 
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construction  program  of  record  proportions  at  the  beginning  of  1946,  and  except 
for  delays  caused  by  slow  or  interrupted  deliveries  of  materials,  progress  is  generally 
satisfactoiy.  This  program  includes  projects  on  the  State  system  and  on  the  high- 
ways of  the  counties. 

The  Federal  Aid  Highway  Program 

During  the  war  period,  financing  of  contract  work  was  limited  almost  wholly  to 
the  use  of  funds  provided  by  the  Defense  Highway  Act  of  1941.  Maryland's  pro- 
gram under  this  Act,  and  using  $13,129,573  of  Federal  funds,  supplemented  by  State 
and  Baltimore  City  funds  to  a  total  of  $15,500,000,  was  completed  during  the  bien- 
nium  covered  by  this  report.  The  Camp  Ritchie-Pen  Mar  Road  in  Washington 
County  was  the  last  project.  The  roads  constructed  under  this  program  were  all 
primarily  necessary  to  fulfill  transportation  needs  created  by  the  war,  but  without 
exception  they  now  continue  to  serve  as  highly  valuable  parts  of  the  peace-time 
highway  system,  relieving  heretofore  seriously  congested  highway  sections  leading 
to  industrial  areas  or  permanent  Army  and  Navy  Posts. 

The  Federal  Aid  Highway  Act  of  1944  formulated  during  the  latter  months  of 
the  war,  and  in  preparation  for  the  post-war  period,  represents  a  new  approach  to 
Federally  aided  highway  financing.  It  recognizes  and  provides  specifically  for  the 
three  principal  categories  of  highways,  viz:  the  mral  primar>^  systems  of  the  States; 
the  secondary  or  farm  to  market  and  feeder  system  roads,  which  include  county 
highways  in  addition  to  secondary  roads  of  the  States;  and  roads  or  streets  within 
urban  areas,  the  latter  for  the  purpose  of  relieving  the  rapidly  growing  congestion, 
especially  in  the  larger  cities  of  each  State. 

This  law  provides  $500,000,000  annually  and  nation-wide  for  each  of  the  first 
three  post-war  years,  the  first  year's  allocation  having  become  available  to  each  of 
the  States  on  July  1,  1945.  Maryland's  annual  share  for  each  of  the  three  categories 
is  shown  in  the  following  table. 

1 — For  Projects  on  the  Federal  Primary  System $1,830,936 

2 — For  Projects  on  the  Federal  Secondary  System  for  Feeder  Roads 1,170,515 

.3 — For  Projects  on  the  Federal  Primary  System  in  Urban  Areas  as  defined 

by  the  law 1,790,081 

These  funds  must  be  matched  by  ecjual  amounts  of  funds  appropriated  locally. 
The  State  Roads  Commission  will  match  Federal  Aid  Primary  System  funds,  \vill 
require  the  counties  to  match  Federal  Aid  Secondary  funds  allocated  to  them,  and 
will  refjuire  the  respective  urban  jurisdictions  to  match  Federal  Aid  Urban  funds 
allocated  to  them. 

A  program  of  projects  on  the  State  Primary  System  has  been  established  ^^•hich 
will  absorb  each  year  all  Federal  Aid  funds  available  within  this  category. 

( 'onfcrences  with  the  counties  have  been  the  medium  through  which  construction 
programs  have  been  determined  that  will  absorb  the  Federal  Aid  Secondary  funds 
allocated  to  each.  No  actual  allocation  of  Urban  funds  has  been  made,  although 
Baltimore  City  has  Ijeen  advised  that  it  will  receive  83%  of  the  first  year  Urban 
money  available  to  the  State. 
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Non-Fedi'vnl  Aid  I'rojccts 

The  post-war  construction  program  includes  many  projects  financed  wholly  with 
State  funds,  includinfj;  furtlun*  improvements  of  the  Chesapeake  Bay  Ferry  System. 
Plans  have  been  completed  for  the  construction  of  a  two  slip  terminal  at  Matapeake 
and  for  the  completion  of  the  second  slip  at  the  Sandy  Point  terminal,  all  in  anticipa- 
tion of  three  boat  operation  that  w  ill  b(^  commenced  when  the  new  boat,  the  "Gover- 
nor Herbert  R.  O'Conor",  now  being  built,  is  i)laced  in  service. 

During  the  year  1945,  an  extensive  program  of  resurfacing  several  of  the  more 
impoi'tant  highways  with  plant  mixed  bitimiinoiis  concrete  was  carried  out.  This 
proved  to  be  a  very  economical  means  of  strengthening  antl  materially  improving 
the  riding  qualities  of  roads  such  as  the  Grain  Highway,  IT.  S.  Route  301,  the  Balti- 
more Washington  Boulevard,  I'.S.  Route  1,  and  numerous  other  roads.  It  was 
hoped  that  an  expanded  program  of  similar  woi-k  prepared  for  the  j^ear  1946  could 
be  carried  out.  Financial  limitations,  however,  made  it  necessary  to  greatly  reduce 
the  mileage  originally  contemplated  for  such  treatment. 

Eighty -one  miles  of  highways  of  the  State  system  have  been  resurfaced  by  this 
means  during  the  two  year  period  covered  by  this  report. 

Several  contractors  have  ecjuipped  themselves  with  portable  plants  that  make 
possible  a  more  extensive  and  economical  use  of  local  deposits  of  satisfactory  ag- 
gregates in  this  type  of  construction. 

Maintenance 

During  the  biennium  covered  by  this  report,  especially  the  latter  half  thereof, 
which  followed  the  end  of  war  activities,  strenuous  effort  has  been  made  to  in- 
tensify maintenance  operations  with  a  view  of  catching  up  on  all  phases  of  the  work 
that  was  of  necessity  slowed  down  during  the  war. 

Mechanized  operation  has  been  stressed  and  increasing  emphasis  must  be  laid  on 
such  methods  to  offset  greatly  increased  cost  of  all  classes  of  labor. 

The  use  of  prison  labor  has  been  continued.  From  80  to  90  men  have  been 
.  transported  daily  from  the  Penitentiary  and  the  House  of  Correction,  while  up  to 
100  men  have  been  maintained  in  camps  located  at  Elkton,  C^hester  and  at  Leonard- 
town.  From  time  to  time  drafts  have  been  made  on  the  Penal  Farm  at  Roxbury 
in  the  western  part  of  the  State. 

Surface  treatment  of  highways,  both  State  and  county,  has  been  carried  on  as 
usual,  except  that  in  the  case  of  State  highways,  a  material  reduction  of  the  mileage 
so  treated  was  effected  in  1946,  the  mileage  for  this  year  being  365  as  compared  to 
()09  in  1945.  Surface  treatment  of  county  mileage  for  the  two  years  covered  222 
miles  in  1945  and  292  mih^s  in  1946. 

Plant  mixed  bituminous  material,  as  well  as  road  mixed  bituminous  armor  coat, 
were  used  to  a  limited  extent  instead  of  surface  treatment.  The  former  two 
methods,  although  more  costly,  produce  results  of  greater  peimanence,  increase  to 
some  extent  the  strength  of  tiie  road,  and  provide  a  smooth  riding  surface,  whereas 
surface  treatment  adds  nothing  to  the  riding  qualities  or  strength,  but  merely  pro- 
vides a  seal  against  disintegration.     Emphasis  should  hv  laid  so  far  as  possible  on 
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the  ii.se  of  plant  mixed  or  road  mixed  resurfacing  in  future  maintenance,  minimizing 
the  use  of  ordinary  oil  and  chip  surface  treatment,  and  confining  it  to  roads  of  the 
lower  type  and  small  traffic  volumes. 

The  second  of  the  two  years  of  this  biennium  was  the  first  year  of  reconversion 
from  war  conditions  and  problems  to  these  of  peace. 

The  destruction  of  two  of  Japan's  major  cities  by  atomic  bombing  brought  the  war 
to  a  sudden  end  and  sooner  than  was  generally  expected. 

It  found  the  engineering  organization  of  this  Commission,  although  strengthened 
to  some  degree  by  returning  men,  still  below  normal  strength.  It  was,  therefore, 
necessary  that  strenuous  effort  be  put  forth  to  place  the  first  post  war  year's  con- 
struction imder  contract.  The  length  of  the  working  daj'  was  materially  increased 
for  a  period  during  1946.  The  response  was  complete  and  the  program  was  aggres- 
sively pressed. 

By  the  end  of  the  bienniinn  June  30,  194r),  work  on  the  State  system  to  the  total 
contract  value  of  $0,731,790.00  was  under  construction,  and  with  plans  ready  for 
the  advertisement  of  an  equal  amount  during  the  months  immediately  following. 

This  biennium  has  added  25  miles  of  new  highways  and  132  miles  of  reconstructed 
and  resurfaced  roads  to  the  State  system. 

Respectfully  submitted, 

Wilson  T.  Ballard, 
Chief  Engineer. 


MAINTENANCE 

r.  A.  MORISON 
Assistant  Chief  Engineer 

FRANK  P.  SCRIVENER 

Maintenance  Engineer 

JOHN  C.  GRANNAN  JOHN  H.  FOERTSCH 

Equipment  Engineer  Superintendent  of  Equipment 

LOUIS  PFARR 

Sign  Shop  Foreman 

S.  W.  BAUMILLER 
Superintendent  of  Roadside  Development 

J.  EDGAR  STRONG 
Acting  Director  of  Outdoor  Advertising 
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Slope  Treatment — Loosening  the  Soil  and  Filling  Gutters  in  Foreground 
AND  Fertilizing  and  Seeding  in  the  Background 
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A  ( 'LOsKit  \'n:\\  OF  the  Loosening  of  the  Soil  wd  I"ii.ij\(T  mi;  (Jutters 


The  Application  of  Mulch  aftki;  the  Fertilizing  and  Seeding  Operation 


MAINTENANCE 

^laiiitcnance  is  pi-eserviiig  mid  k(H'ping  the  highways  and  pertinent  structures  in 
such  condition  as  to  permit  safe  and  economical  use  by  the  traveUng  pul^lic.  In 
order  to  carry  out  this  responsibility,  the  following  maintenance  organization  has 
been  in  effect  during  the  period  of  this  report. 

The  Maintenance  Department,  located  in  the  Centi-al  office  in  Baltimore,  exer- 
cises general  supervision  and  coordinates  the  various  maintenance  activities  in  order 
to  insiu"e  uniformity  of  methods  and  practices.  In  addition,  it  plans  and  supervises 
incidental  betterment  work,  such  as,  roadway  reconstruction  projects  carried  on  by 
the  inmates  of  tlie  Penal  Institutions  and  roadside  development  projects,  (Beauti- 
fication). 

The  State  is  divided  into  six  maintenance  Districts.  All  fimctions  in  these  Dis- 
tricts are  under  the  direct  supervision  of  a  District  Engineer;  offices  of  these  District 
Engineers  are  located  in  Salisbury,  C'hestertown,  Laurel,  Towson,  Upper  Marlboro 
and  Cumberland. 

Each  District  Engineer  has  an  assistant  with  a  District-wide  assignment,  whose 
duties  are  to  correlate  the  maintenance  activities  in  the  irrespective  District,  inspect 
periodically  in  detail  and  exercise  supervision  of  maintenance  work  and  its  related 
functions. 

A  Resident  ]\Iaintenance  Engineer  is  located  in  each  county  whose  duty  it  is  to 
program  and  direct  all  maintenance  operations  in  their  respective  coimties.  Men 
of  this  classification  ai'(^  located  in  Princess  Anne,  Snow  Hill,  Salisbury,  C'aml)ridge, 
Easton,  Chestertown,  Centerville,  Denton,  Elkton,  C'hurcluille,  Towson,  West- 
minster, Gaithersburg,  Laurel,  Glenburnie,  Upper  Marlboro,  Sunderland,  LaPlata, 
Leonardtown,  Frederick,  Hagerstown,  Cumberland  and  Oakland. 

To  augment  the  maintenance  forces  in  those  sections  of  the  State,  where  labor 
shortages  were  most  critical,  the  Commission  has  continued  the  working  of  inmates 
from  various  Penal  Institutions. 

Forty-eight  men  are  transported  daily  from  the  Maryland  Penitentiary  for  work 
in  Baltimore  and  Harford  (bounties.  40  men  are  transported  daily  from  the  House 
of  Correction  for  work  in  Prince  George's,  Howard  and  ^klontgomery  Counties.  50 
inmates  were  established  in  a  camp  in  Leonardtown  for  woik  in  Calvert  and  St. 
Mary's  Counties.  An  additional  50  men  are  located  at  a  camp  in  Elkton  for  work 
on  the  roads  in  Cecil  County.  From  a  camp  located  at  Chestei',  various  numbers 
of  men  are  transported  for  work  in  Talbot  and  (^ueen  Anne's  Counties.  Whenever 
the  need  arises,  various  numbers  of  men  are  transported  from  the  Penal  Fai'm  in 
Boxburv  for  work  in  Washington  and  Fred(M-ick  Counties. 
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The  table  below  shows  the  mileage  of  roads  on   l)otli   the   State   and   Countj'^ 
systems. 

Maryland  State  Roaus  Commission 
State  &  County  Mileage  as  of  Dec.  31,  1945 


County 


Allegany 

Anne  Arundel 
Baltimore. .  .  . 

Calvert 

Caroline 

Carroll 

Cecil 

Charles 

Dorchester. .  . 
Frederick.  .  .  . 

Garrett 

Harford 

Howard 

Kent 

Montgomery. 
Prince 

George's 
Queen  Anne  . 
St.  Mary's.  .  . 

Somerset 

Talbot 

Washington  . 
Wicomico.  .  .  . 
Worcester.    .  . 

Total 


State  System 


State  Maintained  Miles 


Miles 


District  *1 

District  #2 

District  #3. 

District  #4. 

District  #5 

District  #6. 

Total 


153.69 
253.69 
296.70 
122.48 
147.34 
203.16 
192.04' 
268.54' 
149.55! 
299.161 
145.21, 
267.39 
149.99 
145.67 
330.59 

271. SO 
143.08 
210.51 
104.55 
105.28 
225.36 
146.22 
1&4.38 


County  System 


State  Maintained  Miles 


Percent 


System 


3.42 
5.64 
6.60 
2.72 
3.28 
4.52 
4.27 
5.98 
3.33 
6.65 
3.23 
5.95 


Coun- 
ty 
total 


Miles 


30.02 
29.241 
23.21i 
43.10; 
23.94 
22.29 
30.25, 
52.971 
23.87; 
23.00 
16.59 
31.57 


161.72 
468.11 


Percent 


Sys- 
tem 


1.45 
4.20 


442.79  3.97 
238.45!  2.13 
476.91    4.29 


3.33|34.41 
3.24  38.45 
7.35  32.69 


233.14 


2.09 


Coun- 
ty 
total 


6.04139.42     417.63    3.75 


3.18126.69 
4.69  46.18 


4,496.38 


2.32 
2.34 
5.01 
3.25 


27.02 
27.31 
27.39 
22.24 


393.08  3.53 
245.36  2.20 
282.32'  2.53 


280.23 
511.27 


3.6626.60  453.46 


100.00 


564.70 
733.41 
937.43 
564.09 
873.33 
823.42 


4,604.47  41.32 


2.52 

4.59 
4.07 


56.90 
76.06 

69.75 
47.03 
76.13 


61.55 


60.58 
73.31 
53.82 
72.98 
72.69 

77.76 
73.40 


County  Maintained 
Miles 


Miles 


358 
613 
981, 


708.31 


1,001, 
730 
579, 

285, 


Percent 


Sys- 
tem 


3.22 
5.51 

8.81 


6.36 


8.99 
6.55 
5.20 


Coun- 
ty 
total 


Total  State  & 

County  Maintained 

Mileage 


Miles 


77.71 


001 
41 
431 
2.57i65.59 


680.58 


597.28 


6.537.07 


11,141.54 


12.56124.67  1,723.96  15.47 
16. 3l'28. 75  1.817.35116.31 


4,496.38 


20.85 
12.55 
19.42 
18.31 


29.06 
26.51 
45.10;1 
23.45! 


063.16 


100.00 


4,604.47 


9.54 


75.33 
71.25 


54.90 


2.288.82 
1,561.01 

2,687.24 


6,537.07 


11.141.54 


6.1167.31 


5.36 


72.61 


58.68 


512.01 
867.67 

1,278.12 
284.20 
615.45 
911.47 
634.83 
506.99 
626.46 

1.300.75 
875.26 
846.98 
435.94 
378.81 

1.011.17 

689.43 
536.16 
455.87 
386.87 
385.51 
822.64 
657.49 
617.84 


Percent 


15,637.92 


20.54 
14.01 

24.12 


70.94 
73.46 

76.55 


2,288.66 
2,550.76 
3,226.25 
2,125.10 
1,936.49 
3,510.66 


15,637.92 


3.27 
5.55 
8.17 
1.82 
3.94 
5.83 
4.06 
3.24 
4.01 
8.32 
5.60 
5.42 
2.79 
2.42 
6.47 

4.41 
3.43 
2.91 
2.47 
2.46 
5.26 
4.20 
3.95 

100.00 


14.64 
16.31 
20.63 
13.59 
12.38 
22.45 


100.00 


It  will  be  noted  from  the  table  that  it  is  the  responsibility  of  this  Commission  to 
maintain  as  of  January  1,  1946,  a  total  of  4,496.38  miles  on  what  is  known  as  the 
State  system.     This  system  of  roads  extends  throughout  the  entire  23  counties. 

Of  the  total  1 1 ,141 .54  miles  of  roads,  in  what  is  known  as  the  County  system,  this 
Commission  maintains  4,()04.47  miles  in  the  following  counties:  Calvert,  Caroline, 
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Cecil,  Charles,  Doreliestc  i',  Kent,  I'rince  George's,  (^ikm'h  Ann(>,  St.  Mary's,  Somer- 
set, Tall)()t,  Wicomico  and  Worcester.  The  othiM-  count i(>s  maintain  the  l)alance  of 
roads  in  the  County  system,  each  county  having  its  own  engineering  and  maintenance 
forces  independent  of  the  State  Roads  Commission. 

Near  the  close  of  the  fiscal  year  of  1940,  this  Commission,  after  repeated  attempts, 
succeeded  in  obtaining  general  salary  inci'eases  and  reclassifications  of  employees 
who,  thnnigh  loyalty,  have  stayed  with  the  (Commission  during  the  war  time 
emergency  when  men  all  around  them  wer(^  leceiving,  foi-  similai'  duties,  salaric^s  far 
in  excess  of  those  received  by  the  men  of  this  Commission.  The  results  of  this 
increase  is  paying  huge  di\idends,  f(jr  the  morale  of  th<^  whole  oi'ganization  has  been 
raised.  The  experience,  knowledge  and  ing(Muiity  of  the  oUUm-  emi)loy(H's  will  be 
a  very  good  foundation  for  any  necessary  expansion. 

The  various  ])hases  of  maintenance  o])erations  are  broken  down  as  follows: 

Patching 

This  item  is  primarily  the  care  of  the  road  surface  l)}-  patching  or  by  surface 
treatment  with  bituminous  material  or  in  some  instances  the  addition  of  material 
to  sti-engthen  the  pavhig  surface. 

The  extensiveness  of  patching  operations  is  shown  by  the  approximate  {quantities 
of  materials  used  during  the  period  of  this  report.  250,000  gallons  of  bitimiinous 
crack  filler  were  used  in  sealing  joints  and  cracks  in  concrete  surfacing.  2,0()(),()()() 
gallons  of  bituminous  material  were  used  such  as  tar,  asplialt  or  emulsion.  200,000 
tons  of  aggregate,  commercial  and  local  and  15,000  cu.  yds.  of  concrete  were  used. 
Approximately  10,000  lbs.  of  materials  to  prevent  the  stiippuig  of  bitumen  from  the 
aggregate  cover  have  been  used  in  our  patching  work.  This  new  material  permits 
mixing  of  damp  and  wet  aggregate  with  the  asphalt  material.  Formerly  this  was 
impossible  l)ecause  the  asphalt  and  wet  aggregate  would  not  stay  mixed  and  under 
traffic  the  patch  would  fly  apart.  By  the  addition  of  the  Xostrip,  we  have  lieen  able 
to  patch  successfully  during  damp  and  wet  weather. 

Surface  Treatment 

Closely  correlated  with  patching  is  the  periodic  sealing  of  entire  road  surfaces  with 
bituminous  material  and  the  providing  of  an  additional  wearing  course  of  coarse 
aggregate.  This  operation  is  a  seasonal  spring  and  summer  activity  of  major  im- 
portance. The  (luantities  of  material  used  depend  upon  the  condition  of  the 
surfaces  and  funds  available.  Initial  treatment  per  square  yard  of  surface  is 
usually  h  gallon  of  light  bituminous  material  covered  with  approximately  15  pounds 
of  aggregate  followed  by  another  ^  gallon  of  heavier  bitimiinous  material  covered 
with  35  lbs.  of  aggregate.  The  normal  retreatment  of  operation  consists  of  approxi- 
mately I  of  a  gallon  of  bituminous  material  and  25~30  poimds  of  aggregate  pei- 
square  yard  of  surface.  The  treatments  are  generally  good  for  a  period  of  three  to 
four  years  depending  upon  the  type  of  surface.  The  following  ta})ulation  shows  the 
mileage  of  roads  by  counties  on  tiie  State  syst(>m  and  the  number  of  gallons  of 
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bituminous  material  used  in  connection  with  surface  treatment  programs 
years  covered  by  this  report . 

1945  Oiling^State  System 

Miles  Miles  Gallons 

District  &  County                      Road  Shoulder  Asphalt          Asphalt  Emulsion 

#1     Dorchester 17.76  4.52  66,866 

Somerset 0.85  0.76  10,198 

Wicomico 10.71  6.01  28,119                37,988 

Worcester 4.20  4.19  40,941 

Totals 33.52  15.48  146,124                37,988 

#2    Caroline 24.11  13.60  87,102 

Cecil 23.70  80,800 

Kent 22.41  8.21 

Queen  Anne 3.41 

Talbot 4.01  2.50  13,763 

Totals 77.64  24.31  167,902                 13,763 

#3    Anne  Arundel 43.17  0.72  6,694 

Carroll 20.57  8.80  74,144 

Howard 36.26  125,573 

Montgomery 29 .  38  8 .  22  71 ,  089                IS ,  408 

Totals 129.38  17.74  71,089              224,819 

7^4     Baltimore 17.80  4.00  80,621 

Harford 28.06  85,583 

Totals 45.86  4.00  166,204 

»5    Calvert 19.60  22,396 

Charles 64.50  1.57  32,480 

St.  Mary's 73.29  fr4,589  5,112 

Pr.  George's 50.50 

Totals 207.89  1.57  119,465                 5,112 

#6    Allegany 22.47  73,517  10,739 

Frederick 34.40  75,061  53.618 

Garrett 28.49  0.06  121,687 

Washington 29.45  1.00  71,445               44,179 

Totals 114.81  1.06  341,710              108,536 

Grand  Total 609.10  64.16  846,290              556,422 

1946  Oiling — State  System 

Miles  Miles  Gallons 

District  &  County                     Road  Shoulder  Asphalt           Asphalt  Emulsion 

#  1     Dorchester 19.23  3.00  85,428 

Somerset 3.77  0.75  14,190 

Wicomico 2.45  1.75  12,377 

Worcester 1.94  3.15  16,447 

Totals 27.39  8.65  128,442 

#2    Caroline 9.52  34.572 

Cecil 5.20  0.20 

Kent 0.50  5.68 

Queen  Anne 14.69  4.44  26,317 

Talbot 3.84  2.35  21,742 

Totals 33.75  12.67  82,631 


for  the 


Tar 


84,102 

9,735 

13,000 

106,837 

179,664 

25,521 

205,185 

26,437 

26,437 

52,671 
201,763 
195,987 
167,199 

617,620 


956,079 


Tar 


24,171 

5,544 

40,673 


70.388 


59,043 


59,043 


1,016 


1946  Oiling — State  System — Continued 

Miles  Miles  Gallons 

District  &  County  Road  Shoulder  Asphalt  Asphalt  Emulsion 

# 3     Aiine  Arundel 17 .32  27. 88 

Carroll 7.39  18,005 

Howard 14.90  16.16 

Montgomery 23.81  42,317 

Totals 63.42  44.04  60,322 

#4     HaUimore 25.16  5.19  76,323 

Harford 17.15  54,717 

Totals 42.31  5.19  131,040 

*5    Calvert 18.13  30,697 

Charles 25.10  38,199 

St.  Mary's 30.76 

Pr.  George's 43.59 

Totals 117.58  68,896 

#6    Alleganv 27.72  79,289 

P>ederick 22.38  80,871 

Garrett 19.27  60,602 

Washington 11.81 

Totals 81.18  220,762 

Grand  Total 365.63  70.55  692,093 

1945  Oiling — County  System 

Miles  Miles 

District  &  County  Road  Shoulder  Asphalt 

#1     Dorchester 0.95  6,982 

Somerset 

Wicomico 27.08  58,507 

Worcester 15.95  86,678 

Totals 43.98 

M2    Caroline 3.90 

Cecil 19.20 

Kent 4.93  1..35 

Queen  Anne 7.84 

Talbot 17.95 

Totals 53.82  1.35 

*5    Calvert 8.10 

Charles 28.75 

St.  Mary's 23.48 

Pr.  George's 64.45 

Totals 124.78 

Grand  Total 222.58  1.35 

1946  OiLi.NO — County  System 

Miles  Miles 

District  &  County  Road  Shoulder 

*1     Dorchester 19.15  106,174 

Somerset 11.27  43,786 

Wicomico 39.28  126.417 

Worcester 23.90  113,718 

Totals 93.60  390,095 

11 


12,352 


Tar 

138,342 

54,849 
23,509 

216,700 


32,974 

45,483 

101,910 

160,915 

344,282 


33,085 

9,209 

34,101 

9,209 

93,144 

640,579 

Gallons 
Asphalt  Emulsion 

Tar 

152,167 

12,352 

9,124 
47,181 

50,299 

6,653 
27,706 
48,087 
62,581 
17,224 

106,604 

162,251 

4,929 

1,602 

46,195 
105.. 34  7 
165,745 
210,529 

4,929 

1,602 

527,816 

263,700 

13,954 

690,067 

STEM 
Asphalt 

Gallons 
Asphalt  Emulsion 

Tar 
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1946  Oiling — County  System — Cordinucd 

Miles  Miles  Gallons 

District  &  County  Road  Shoulder  Asphalt  Asphalt  Emulsion  Tar 

,^■'2     Caroline 5.30                                        15,173 

Cecil 11.30                                                                                              47,224 

Kent 5.55                                                                                              19,398 

Queen  Anne 13.80                                       36,618                                            19.018 

Tiilbot 29.35                                      90,641 

Totals 65.30  142,432  85,640 

^5     Calvert 15.71  3,747  72,083 

Charles 14.48  9,680  34,260 

St.  Mary's 49.33  60,553  .97, 104 

Pr.  George's 54.00  69,775  106, 121 

Totals 133.52  143,755  309,568 

Grand  Total 292.42  676,282  "       395,208 

During  this  year's  surface  treatment  program,  where  local  hych-ophyUc  gravel  was 
used  for  cover,  an  additive  was  mixed  with  the  asphaltic  I )ituminous  material  as 
an  experiment  to  prevent  the  l^itviminous  material  from  stripping  from  the  damp  or 
wet  aggregate.  So  far,  the  results  from  the  tests  show  that  the  material  does  lessen 
the  stripping. 

Resurfacing — Plant  Mix  Material 

Maryland  was  one  of  the  pioneer  states  in  road  construction.  Its  concrete  and 
bituminous  surfaces  maintained  generally  by  surface  treatment  methods  have  with- 
stood very  satisfactorily  the  stress  and  strain  of  the  elements  and  normal  traffic. 
However,  under  wartime  traffic  many  of  these  surfaces  showed  signs  of  fatigue  and 
since  periodic  surface  treatment  adds  very  little  strength  to  the  roads,  it  was  neces- 
sary to  inaugiu'ate  a  progi-am  of  resiufacing  with  plant  mix  materials.  A  su|Jicient 
depth,  varying  from  \V  to  4"  was  used  depending  on  what  additional  strength  was 
needed  and  to  \\hat  extent  the  suiiace  was  out  of  section.  The  following  roads 
were  so  treated: 

Name  of  Road  Length  Tons 

Delmar  to  Va.  Line 7.53  14,808 

Ocean  City  Rd 7.13  18,713 

Grain  Highway 1 .25  1 ,825 

Grain  Highway 7.02  10,500 

New  Cut  Road 2.30  3,475 

Dulanev  Valley  Road 0.87  805 

Hanover  Road 5.41  5,842 

Liberty  Road 4 . 75  4 , 700 

Grain  Highway 10.83  17,000 

Urbana  l»ike.  '. 4.25  7,049 

National  Pike 0.87  2,314 

McMullen  Highway 2.70  4,455 

Bedlord  Road 3.60  5,426 

Baltimore-Washington  Blvd 23.18  125,200 

Total 81.69  222;ll2 
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Shoulders 


Maintenance  forces  have  recently  concentrated  on  widening  the  eaith  slunilders 
and  hauling  away  the  excess  material.  A  two-fold  benefit  is  accomplished  in  that 
better  drainage  is  obtained  and  more  space  is  available  for  parking  off  the  road 
metal.  The  purchase  of  a  continuous  belt  loader  for  each  District  has  been  a  con- 
siderable help  in  bringing  about  the  improvement  to  the  shoulders  of  many  miles 
of  road  in  each  District. 

Guard  Rail 

The  new  specifications  for  painting  guard  rail  eliminate  the  black  top  and  bottom 
which  has  been  our  standard  practice  of  painting  for  years.  The  elimination  of  this 
additional  color  will  enable  maintenance  forces  to  paint  the  entire  guard  fence  post 
with  machines  rather  than  by  hand  labor  method. 

Sign  Shop 

This  shop,  located  in  Baltimore,  has  during  this  period  maiuifactured  and  erected: 
21,000  Direction  and  (hstance  signs. 
1 ,200  Men  Working  signs. 
1,300  Parking  signs. 

4,100  Special  signs  of  which  1,900  were  of  the  luminous  typ(\ 
1,900  new  type  (running  boy)  school  signs. 
]3ue  to  increased  traffic  and  speeds,  the  Commission  ordei'ed  that  speed  limit  signs 
be  enlarged  to  48"  x  36"  which  is  doul)le  the  previous  size.  These  signs  have  been 
erected  on  the  approaches  to  restricted  zones,  on  roads  approaching  from  adjoining 
states  and  other  specific  areas.  Changes  in  Legislative  laws,  increasing  the  allowed 
speed  for  all  commercial  vehicles  from  40  m.p.h.  to  equal  the  speed  allowed  passengei- 
cars,  necessitated  the  repainting  of  all  State  line  information  signs  which  are  erected 
at  points  of  entry. 

Route  markers  and  directional  arrows  were  increased  to  double  size  and  erected 
on  certain  roads  in  the  metropolitan  areas  adjacent  to  Baltimore. 

All  "begin  and  end  boulevard  thru  traffic"  signs  have  been  replaced  by  luminous 
signs  of  the  same  type. 

The  following  delineators  were  fiu'nished  to  the  District  offices  in  addition  to  and 
as  replacements  for  those  previously  supplied  for  erection: 

800  ambei-  mono-directional  for  use  as  imderdrain  outlet  markers. 

10,000  red  mono-directional  for  use  as  headwall  markers. 

7,500  clear  mono-directional  for  use  in  outlining  danger  areas,  curves,  guard  rail 

and  islands  at  channelized  intersections,  etc. 
4,000  clear  bi-directional  for  use  in  outlining  limits  of  parkways  on  dual  highways. 
16,000  clear  reflector  buttons  for  use  in  marking  guard  lail  posts. 
Also  purchased  were  600  "Stimsonite"  luminous  stop  signs. 

It  became  necessary,  due  to  the  national  emergency  and  the  restrictions  on  steel, 
to  make  in  the  sign  shop,  out  of  scrap  sign  metal,  650  speed  signs. 


14  Report  of  the  State  Roads  Commission 

The  Sign  Shop,  with  a  limited  force  of  only  three  sign  painters,  perfonned  the 
above  work  in  conjunction  with  making  all  necessary  signs  and  lettering  for  the 
Chesapeake  Bay  Ferry  System  and  the  Toll  Bridges  over  the  Potomac  and  Susque- 
hanna Rivei-s.  The  Sign  Shop  also  gives  requested  assistance  and  cooperation  to 
other  State  Departments  such  as  the  State  Police  and  also  towns,  municipalities  and 
state  institutions  throughout  the  State. 

Center-lme  striping  and  other  surface  painting  has  been  carried  on  with  several 
minor  delays  due  to  the  shortage  of  "titanium"  an  ingredient  necessaiy  to  conform 
with  our  specifications  for  "Traffic  white"  paint.  Approximately  2300  miles  of 
roadway  striping  were  completed  in  this  period,  the  schedule  being  to  concentrate 
on  the  most  important  and  heaviest  loaded  highways  first.  This  work  was  done  by 
one  paint  tnick  with  a  permanent  crew  of  three.  Usually  it  recjuires  approximately 
12  gallons  of  paint  per  mile  to  stencil  the  yellow  skip  line  on  the  surface.  The  solid 
white  line  recjuires  approximately  25  gallons  per  mile. 

The  "Manual  of  Traffic  Control  Devices,"  on  which  this  division  cooperated  in 
assembling  material,  has  proved  a  marked  success.  It  has  been  distributed  to  the 
various  State  Highway  Departments  and  used  by  our  own  field  forces  as  a  guide  in 
the  maintenance  of  all  types  of  signs  and  surface  markings.  Supplement  sheets  are 
being  executed  at  present  and  will  l)e  distnbuted  as  soon  as  completed. 

Roadside  Development  Department 

The  Roadside  Development  Department,  consisting  of  a  Landscape  Engineer, 
Landscape  Superintendent  and  trained  crews  with  special  equipment,  handles  all  the 
Commission's  work  pertaining  to  landscaping.  This  Department,  in  addition  to 
routine  work,  such  as  caring  for  trees  and  shrubbery  planted  by  the  Commission, 
carnes  out  all  landscape  agreements  made  by  the  Right -of -Way  Department, 
handles  the  special  landscape  problems  of  the  District  Engineers  and  advises  and 
keeps  the  maintenance  departments  abreast  of  the  latest  in  proper  landscape 
maintenance. 

We  are  also  called  on  to  cooperate  with  garden  and  civic  organizations  throughout 
the  State,  planting  trees  and  shrubs.  The  poUcy  of  this  Department,  in  working 
with  these  organizations,  is  that  we  furnish  the  labor  and  equipment  to  plant  the 
trees  and  shrubs  donated  by  the  organization.  We  have  planted  approximately 
15,000  trees  and  shiiibs  under  this  polic3\  The  trees  are  purchased  at  cost  from  the 
State  Department  of  Forests  and  Parks  which  grows  these  trees  for  this  specific 
purpose.  The  size  of  the  tree  we  usually  plant  is  8  to  10  feet  in  height.  This  size 
tree,  in  about  five  years  after  planting,  reaches  the  height  of  from  15  to  20  feet. 
These  trees  and  shrubs  are  cared  for  l)y  us  until  they  are  well  on  to  maturity  after 
which  they  need  very  little  attention. 

The  head  of  this  Department,  because  of  his  experience  gained  years  ago  while 
assigned  to  the  Traffic  Di\'ision,  has  been  given  a  special  assignment  checking  on  all 
vehicles  and  their  loads  which  require  a  permit  fiom  this  Commission  to  operate 
over  our  highways. 
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Oui'  jtccoinplishinciits  aic  listed  as  follows:  Plans,  specilicatioiis  and  supcixision 
given  on  tlir  follow  in^  contracts: 

August  S,  I'.Ul         Contract  H<)-2()7-l -HI  1,  Dcadnian's  Curve,  O.ol  1  iniios,  1475 

s(j.  yds.  soddiiifj. 
AuKUst  15,  11144  C()ii"tract      Sin-2(W-5()(),     Jarhocsvillc-llciinanvillc,     3.2:54 

miles,  liO.OOO  sq.  yds.  seeding  and  mulcliiiig,  3,550  S(j.  yds. 

sodding,  500  cu.  vds.  toij-soil. 
August  20.  1044  Contract  D-144-1-146,  Canil)iidKCT\'icnna  Hd.,  7.735  miles, 

2000  s(|.  vds.  soddinfi,  SI  ,000  s{\.  vds.  soedins  and  mulcliinfj;. 
August  29,  1044 Contract    Wo -223 -2- 146,   Pocomoke   twd.    \'a.    Lino,   2,053 

miles,  500  s(i.  vds.  sodding. 
Scplcmher  5,  1044 Contract     D-'l44-3-146,     Camhridirc-Vienna      Hd,,     3.402 

miles,  2,350  s([.  yds,  .sodding,  ()1,0()0  sq,  yds,  seeding  and 

mulching. 
September  5,  1044 Conlract    Wo-223-3-146,     I'()comoke-\'a.    Line    JM.,    2.330 

miles  Irom  Va.  line  twd.  Pocomoke,  37,000  scj,  yds,  seeding 

and  mulching,  l,5tM)  sq.  vds.  .sodding. 
October  17,  1044 Contract  Cc-275X-21 1 ,  Bayview  IM.,  1  mile.  23,960  s(|.  yds. 

seeding     and     mulching,     14,057     sq.     yds.     honeysuckle 

planting. 
October  17,  1944 Contract   AA-2o5-9-371   and   AA-255-10-371 ,   Sandy    Point 

Rd,,  2,3  miles,  11,700  sq,  yds,  sodding  and  S4,100  sc).  yds. 

seeding  and  mulching. 
June  12,  1046 Contract  AA-303-1  3()6,  Laurel -Ft.  .Meade  !M.,  3.173  miles, 

13,300  scj.  vds.  sodding. 
March  26,  liVU; Contract   D-144-4-1S1,  Mt.   Holly-Vienna    Hd.   3.03  miles, 

55.000  scj.  vds.  seeding  and  mulcliing. 
March  26,  1046 Contracts  '  B-450-1-411    and     Cl-250-1-311 ,     Heistertovvn- 

Westminster,    3.086    miles,   71,000    sq.   yds.    .seeding    and 

mulching,  15,200  scj.  vds.  sodding. 
March  26,  1046 Contract    T-731-1-252,     WyeMills-Easton,     5.752     miles, 

78,000  sq.  yds.  seeding  and  mulching,  10,400  sq.  yds,  sod- 
ding and  10.000  sq.  vds.  park  area  seeding. 
April  9.  1946 Contract   T-671-1-2S1,   Kaston-Cordova   twd.   Wve   Mills, 

4,001   miles,  6,300  s(i.   yds.   seeding  and   mulching.    1,000 

sq,  vds.  sodding. 
April  23,  1946 Contract  Co-181-1-211,  Main  St .  in  Denton,  0.127  miles  300 

sq.  yds.  sodding. 

This  Department  also  makes  up  plans,  specifications  and  estimates  for  all  land- 
scaping done  by  the  Commission,  either  under  contract,  or  force  account.  The 
latest  assignment  giA-en  this  Department  is  to  the  effect  that  the  Landscape  Engineer 
is  to  accompany  the  Construction  Engineer  on  reconnaissance  and  svu'veys  for  the 
purpose  of  integi'ating  landscape  principles  in  the  construction  of  highways  and  their 
appurtenances.  The  integration  of  landscape  principles  in  erosion  control  has 
already  proven  its  justification,  which  means  that  native  vegetation  will  be  substi- 
tuted for  the  expensive  artificial  structures  (where  possible)  for  the  controling  of 
erosion. 

The  objective  of  tliis  Department  is  to  ])rovide  attractive  and  useful  roadsides. 
These  can  be  obtainiMl  simply  by  preserving  or  creating  a  natural  or  an  approach  to 
a  natural  concUtion  in  keeping  with  the  adjacent  or  surrounding  country.  Natural 
development  is  outriglit  economy  in  road  maintenance.  It  pro(hices  the  most 
attractive  and  mo.st  useful  results. 

Beginning  this  fall,  it  is  planned  to  ha\-e  several  select  men  from  each  District 
attend  a  short  course  in  "tree  work  and  roadside  clean-up",  to  be  sponsored  by  the 
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Dopartment  of  State  Forests  and  l^arks.  By  having  these  men  attend  these  schools 
each  year  and  in  addition  snpplyinj^  tlieni  with  ini'oimation  and  assistance  from  this 
Department,  these  men  will  be  trained  in  proper  tree  trimming  for  road  and 
intersection  clearance;  also  in  good  roadside  maint(>nance. 

Winter  Maintenance  Operations 

The  erection  and  dismantling  of  snow  fence,  the  preparation  of  abrasive  piles  and 
the  overhauling  of  snow  removal  equipment  are  major  maintenance  operations. 

The  following  (Miuijiment  was  available  for  snow  removal  during  ihv  period  of  this 
report : 

335  t  rucks 
64  motor  patrols 
10  rotary  plows  attached  to  tractors  and  heavy  duty  trucks 

1,640,000  lin.  ft.  of  snow  fence  was  erected  and  dismantled.  This  is  approxi- 
mately 311  miles  of  snow  fence. 

Records  obtained  from  the  Weather  Biu'eau  indicate  that  the  snow  fall  dining  the 
winter  of  1944-45  and  1945-4ti  were  identical,  the  average  being  2()".  This  depth 
is  1 "  below  the  average  normal  snow  fall  in  Maryland.  As  a  part  of  this  report,  is  a 
map  showing  the  average  snow  fall  in  the  different  sections  of  the  State. 

Drainage 

Drainage  is  the  most  important  item  of  maintenance.  Without  drainage  no  road 
surface,  no  matter  how  thick,  can  withstand  the  demand  of  traffic.  Replacement  of 
failing  and  worn  out  pipes  and  new  installations  is  a  constant  maintenance  opera- 
tion. The  importance  of  dminage  is  brought  out  by  the  fact  that  during  the  period 
of  this  report,  approximately  120,000  lin.  ft.  of  corrugated  metal,  terra  cotta,  iron 
and  reinforced  concrete  pipe  was  purchased. 

Mud-Jacking 

I'nder  the  general  supervision  of  this  Department  and  imder  the  direction  of  an 
Inspector,  Grade  I,  a  crew  of  men  on  a  State-wide  assignment  restore  to  a  true  sec- 
tion simken  and  distorted  sections  of  concrete  road  by  the  forcing  of  a  controlled 
mixture,  consisting  of  top  soil,  asphalt,  cement  and  water  under  concrete  slabs  via 
holes  drilled  in  concrete  surfacing.  This  operation  is  known  as  mud-jacking.  Most 
of  this  work  was  carried  out  along  the  Pulaski  Highway  during  the  summer  of  1945. 
During  the  summer  of  1946,  the  same  crew,  eliminating  the  use  of  top  soil,  asphalt, 
cement  and  water  mixtme,  from  a  distributor  forced  a  25  penetration  asphalt  under 
the  siu-face  with  the  idea  of  preventing  the  pimiping  of  mud  at  the  joints  which  is  the 
first  indication  of  pavement  failure.  Approximately  400,000  gallons  of  this  material 
has  been  pumped  under  the  road.  The  results,  so  far,  indicate  that  the  pumping  of 
mud  at  the  joints  has  ceased,  due  to  the  fact  that  the  joints  have  been  sealed  from 
vmderneath.  Whether  or  not  this  operation  will  continue  next  spring  will  depend 
upon  the  ?-esults  fi-om  inspections  during  the  winter  months. 
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Equipment  Division 

Practically  the  entire  Avork  of  the  Equipment  Division  during  these  periods,  was 
taken  up  in  answering  questionnaires  sent  in  by  the  various  United  States  Govern- 
ment Departments,  pertaining  to  eciuipment,  equipment  parts,  tires,  lumber,  paint, 
and  a  number  of  other  items.  I  would  say  that  the  bulk  of  these  reports  were  made 
up  for  the  War  Production  Board,  Office  of  Defense  Transportation,  Office  of  Price 
Administration,  Rationing  Board,  and  the  Federal  Works  Administration. 

The  rationing  of  gasoline,  fuel  oil,  kerosene,  tires,  lumber  and  other  materials  used, 
consumed  much  of  the  endeavors  of  the  employees  of  this  office.  Just  recently  the 
above  stated  necessary  duties  were  terminated  and  the  employees  of  the  Equipment 
Division  found  themselves  very  much  l^ehind  in  the  work  that  would  normally  be 
carried  on  by  this  Division. 

Naturally,  the  inability  to  piu'chase  new  eciuipment  during  these  periods  has 
definitely  led  to  the  fact  that  all  of  the  districts  are  endeavoring  to  maintain  their 
roads  with  equipment  which  is  actually  not  in  fit  condition  to  operate,  and,  as  a 
result,  costly  repairs  have  been  necessary  in  order  to  keep  these  units  usable.  Much 
of  the  eciuipment  is  beyond  the  operating  stage  and  in  consequence  is  laying  around 
in  the  State  Roads  Commission  yards;  and,  it  is  for  this  reason  that  practically  all 
of  these  units  must  be  disposed  of. 

Due  to  the  fact  that  many  of  our  mechanics  and  helpers  either  went  into  the 
Armed  Services,  or,  left  the  State  Roads  Commission  to  take  better  paying  positions, 
it  is  my  contention  that  one  of  the  first  things  that  must  be  done  is  to  build  up  all  of 
our  shops  with  mechanics  and  mechanics'  helpers. 

The  inventories  of  many  of  our  shops  are  very  much  depleted  and  must  be  re- 
plenished as  ciuickly  as  possible  in  order  for  us  to  operate  our  eciuipment  efficiently. 

The  Equipment  Division  is  convinced  that  one  of  the  most  important  things  is  to 
create  a  Central  Depot,  in  or  near  Baltimore  City,  for  the  housing  of  equipment 
which  is  not  in  use  by  any  of  our  respective  Districts.  Also,  a  complete  list  and  in- 
ventoiy  of  parts,  as  well  as  other  essential  accessories  would  be  listed  and  stored. 
As  stated  at  various  times  previously,  the  method  of  charging  the  Districts  an 
established  rental  rate  for  all  eciuipment  luiits  while  they  were  located  in  the  District 
should  be  followed;  and  in  this  connection,  it  would,  of  course,  be  understood  by  all 
the  District  Engineers  that  they  would  send  the  units  back  to  the  Central  Depot 
when  they  had  no  immediate  use  for  their  operation.  This  Central  Depot  would 
also  consist  of  adequate  space  for  a  complete,  modern  mechanical  eciuipment  repair 
service,  as  well  as  a  Paint  and  Sign  Shop. 

Following  is  a  statement  showing  the  eciuipment  of  the  Maryland  State  Roads 
Commission  by  year — -model,  type  and  make;  except  the  miscellaneous  eciuipment. 
The  miscellaneous  eciuipment  consists  of  so  many  different  makes,  types  and  models, 
that  space  herein  dcjes  not  permit  listing  it.  As  it  can  reacUly  he  seen,  of  the  twelve 
hundred  and  eighty  six  (1286)  units,  ten  hundred  and  forty  three  (1043),  or  eighty 
one  percent  (81%)  are  five  or  more  years  old.  This  definitely  shows  that  the 
Maryland  State  Roads  Commission  has  been  maintaining  its  roads  with  eciuipment 
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that  has  been  worked  excessively  and  noiTnally  would  have  been  tiadetl  in.  The 
statement  as  shoAMi  consists  of  all  the  equipment  owned  by  the  Maryland  State 
Roads  Commission;  however,  a  number  of  these  units,  due  to  the  fact  that  they  are 
no  longer  usable,  have  been  dismantled  of  salvable  parts  in  order  to  keep  the 
other  equipment  operating  as  efficient h^  as  possible;  nevertheless,  the  records  repre- 
sent them  as  still  existing. 

The  value  of  equipment  purchased  in  the  last  ten  fiscal  years  as  shown  in  this 
statement  is  seh  explanatory  and  can  readily  be  compared  with  the  fiscal  years  of 
this  report.  The  amounts  as  shown  are  actual  purchase  prices  and  do  not  include 
trade-ins.  There  is  a  possibihty  that  although  a  imit  is  Usted  in  a  certain  fiscal 
period,  the  actual  payment  may  not  have  been  completed  until  a  subsequent  date 
as  this  report  is  based  upon  the  date  when  the  unit  was  delivered  and  pa\Tnent  may 
have  been  held  up  for  some  reason.  The  fiscal  year  of  1943,  due  to  the  change  m 
the  closing  date  of  the  fiscal  year  to  June  30th,  shows  only  nine  months: 
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Outdoor  Auvertisixg — Fixaxciai.  Report 
■  From  July  1st.  19U  to  Jtme  SO,  19^5 

Sign  License S3, 104. 17 

Sign  Permits 11 ,393.53 

Donation  (Garden  Club) 49.20    §14,546.90 

From  July  1st,  194-5  to  June  SO,  1946 

Sign  License S2,812.51 

Sign  Permits 8,667.63 

Donation  (Garden  Club ) 82 . 50    SI  1 ,  562 . 64     S26 , 1 19 . 54 


The  Sirface-AIarkixg  Equipmext  at  Work,  Showing  the  Mkthod  of 

Protecting  the  Fresh  Paint  and  the  Uninterrupted 

Movement  of  Traffic 
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The  SuRFAf  e-Marking  Equipment  in  Operation  and  under  the  Convoy  of 

THE  State  Police 
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CONSTRUCTION  DIVISION 

THOMAS  :Sl.  LIXTHICUM 
Assistant  Construction  Engineer 

WARREN  B.  DUCKETT 

Acting  District  Engineer 
in  Baltimore  City 
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CONSTRUCTION  DIVISION 

The  Construction  Dixision  is  that  branch  (»!'  the  lMi<2;in('('iin^  Department  of  the 
State  Roads  Commission  which  has  been  assijiiud  the  lesponsibility  of  interviewing 
applicants  for  j^jositions  relati\-e  to  hif>;h\vay  i-oad  and  l)ridj>;e  construction,  and  the 
assignment  of  memliers  from  the  jXM-sonnel  of  the  Construction  Division  for  the 
inspection  of  higiiway  i-oad  and  t)i'id<);(>  j^iojects  to  tlie  s(>\'ei'al  District  Engineers 
and  to  the  Bridge  Dix'ision. 

This  di\-ision  forms  a  dii'ect  contact  l)et\v(HMi  the  (  hief  Engineer  and  the  six  Dis- 
trict lOngineers  on  construction  problems,  interprets  spcM-ilications,  special  provisions 
and  plans,  and  coordinates  consti-uction  methods  ann^ng  the  several  districts. 

It  is  the  Construction  l-Jigineer's  i-esponsibility  to  make  preliminary  inspections 
and  recommendations  in  the  field,  on  all  proposed  road  construction  projects,  in 
conjunct  on  with  the  District  Engineer  and  a  representative  of  tlie  Public  Roads 
Administration  on  projects  in  which  Federal  funds  will  be  participating.  A  close 
contact  is  kept  with  the  Engineer  of  Plans  and  Surveys  Division,  while  the  draftsmen 
are  preparing  plans  in  accordance  with  the  field  recommendations  made  on  the 
preliminary  plans,  in  order  to  clarify  such  recommendations  and  to  aid  in  writing 
special  prt)visions  for  each  separate  project. 

A  final  review  is  then  made  in  the  field  by  the  Construction  Engineer,  the  District 
Engineer,  and  the  draftsman  who  prepared  the  plans  from  the  preliminary  recom- 
mendations, of  the  plans  and  special  provisions  written  in  connection  with  the 
contract. 

One  objective  of  these  final  reviews  is  to  catch  up  any  items  that  may  have  l)een 
overlooked  during  the  preliminary  inspection,  and  to  mako  any  minor  changes  that 
may  be  deemed  necessary  and  that  will  be  beneficial  to  the  work  and  would  influence 
the  easy  and  speedy  acciuisition  of  rights  of  way.  Another  objective  is  to  provide 
prospective  bidders  with  plans  and  special  j^rovisions  that  are  clear  and  as  complete 
as  it  is  humanly  possible  to  do  so;  to  aid  such  biddei's  in  preparing  their  l)id  proposals 
intelligently  and  remvuieratively  to  themselves  and  that  will  be  reflected  favorabh^ 
to  the  taxpayers  in  their  bid  prices. 

The  organization  is  comprised  of  the  following  ])ei's()nnel: 

1  Cunsliuctidii  J-InjiiiictT 

1  Asst.  Const  rucl  ion  Knjj;inc(M- 

1  Senior  SttMioKiaphcr 

5  Jr.  Asst.  Bridge  Jhigineers,  (Irudc  I 

3  Jr.  Asst.  Bridge  l^ngineers,  Crade  II 
13  Jr.  Asst.  Highway  Engineers,  (Irade  I 

4  Jr.  Asst.  Highway  P^ngineers,  (irade  II 
23  Road  Inspectors,  Crade  I 

27  Road  Insi)ect()rs,  (irade  II 
13  Road  Iiispector.s.  (irade  III 

2!> 
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Cutting  >Subgkade  to  Proper  Elevation  Preparatory  to  Concrete  Surfacing 
on  the  Cambridge- Vienna  Road  Route  213  in  Dorchester  County 


The  Subgrade  on  the  Westminster  Pike  before  Placing  Concrete  Surfacing 

Showing  the  Expansion  Joint  in  the  Foreground  and 

Contraction  Joints  in  the  Background 


During?  the  fiscal  year  l:)eginning  July  1,  1944  and  ending  June  30,  1945,  twelve 
separate  new  projects  were  perfornK^d,  of  which  eleven  were  completed  and  one  was 
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carriod  over  into  tlu>  ensuing  fiscal  year.  The  contraet  amount  of  this  work  was 
$75(),713.36,  of  which  $545,952.05  was  comi)let(Ml  duiing  i\w  (nuivut  y(»ar  and  $210, 
761.31  extended  into  the  following  year. 

In  addition,  eight  contracts  in  the  State  System  that  remained  uncompleted  at 
the  end  of  the  fiscal  year  1943  were  completed  during  the  fiscal  year  1944  at  a  cost 
of  $204,051.59.  Two  uncompleted  contracts  within  the  City  limits  of  Baltimore, 
which  were  constructed  under  State  inspection  and  later  tuined  over  to  the  High- 
ways Department  of  the  City  for  maintenance,  were  completed  at  an  expenditure 
during  this  pei-iod  of  $11,702.90.  The  total  funds  expended  on  these  twenty-two 
projects  (hning  the  fiscal  yeai-  1944  amounted  to  $701,70(5.54.  This  was  at  the  end 
of  the  large  access  projects  program  that  had  been  underway  throughout  the  State. 

In  the  fiscal  year  beginning  July  1,  1945  and  ending  June  30,  194(5,  thirty  road 
construction  and  small  drainage  structure  projects  were  performed.  The  total  con- 
tract amount  expended  was  $2,474,395.20.  No  large  bridge  contracts,  (which  would 
have  increased  the  amount  indicated  nearly  two  million  dollars)  were  supervised 
directly  by  the  Construction  Division  during  this  fiscal  year. 

The  various  types  of  construction  performed  on  the  State  Highway  System  foi- 
the  fiscal  years  1944  and  1945  are  shown  as  foUow^s: 

1944  1945 

Ct'iiuMit  Concrete  Uoadway 2.653  milos  1 1 .047  miles 

Penetration  Macadam  Surface  C'ourse 1  .tlSl      " 

Macadam   Jiase   (Jourse  and   Penetration   Macadam 

Surface  Course 3.367      " 

( Irave!  Surfacing 3.234      "  

Repairing  Sections  of  Cement  Concrete  Pavement 

over  a  stretch  of  Baltimore-Washington  Blvd 9.860      " 

Concrete  Curb  and  Gutter 0.303      " 

Storm  Water  Sewer 0. 14S      "  

Bituminous  Stal)ilized  Base  Course 3. 130      "  0.33!)      " 

Bituminous  Concrete  Surface  Course,  Spec.  'B'  re- 
surfacing      5.000      "  37.510      " 

Bituminous  Concrete  Base  Course,  Spec.  'B'  Re- 
surfacing   35.291 

Bituminous    Concrete    Surface    Coiu.se    and    Base 

Course,  Spec.  'B'  Resurfacing 13.(i20      " 

Jiituminous  Stal)ilized  Base  Course  and  Bituminous 

C'oncrete  Surface  Course 29.0(15      "  

liituminous  Concrete  Surface  Course,  Spec.  'C  Re- 
surfacing       1 .400      "  


44.6.30      "  113.018      " 

Repairs  to  Old  St  one  Arcli  Bridge 1 

Reconstruct   Old    Bridge,    add    New   Steel    I    Beam 

Span 1 

Widen  16-foot  span  Slab  Bridge  from  24-ft.  to  28-ft. 

clear  roadway 1 

Construct  6'  x  8'  Span  Box  Culvert 2 

Construct  2-8-ft.  Si)an  Box  Culvert I  

Extend  2-15-ft.  span  Concrete  Slab  Bridge 1  

Ten  projects  that  were  awarded  and  under  ojK'ration  at  the  close  of  the  fiscal  year 

1945  will  be  recorded  in  the  hieiniial  re])oit  for  tiie  fiscal  years  194(5  and  1947. 
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Contraction  and  Expansion  Joints  across  the  Proposed  24  Foot  Width  op 
Concrete  Resurfacing  on  the  Pulaski  Highway,  Route  j^  40 


Showing  the  Placing  of  the  12  Foot  Lane  of  Concrete  Surfacing  on  the 

Cambridge-Vienna  Road 


MATERIALS  DIVISION 

J.  ELDRIDGE  WOOD 

Materials  Engineer 

B.  GORDON  HESSON 

Sr.  Assistant  Highway  Engineer,  Grade  II 
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Finishing  the  Concrete  Surfacing  on  the  Cambridge-^^ienna  Road  Route  213 

IN  Dorchester  County 


Applying  the  Bituminous  Curing  Agent  to  the  Completed  12  Foot  Lane 


MATERIALS  DIVISION 

The  Materials  Division  is  responsible  for  testin<i;  and  inspecting  all  materials 
entering  into  the  construetion  and  maintenance  of  highways,  bridges,  and  structures 
of  the  State  Roads  Commission.  Materials  for  the  maintenance  and  operation  of 
the  Chesapeake  Bay  Ferry  System  are  also  tested  and  inspected  by  this  Division. 
Materials  testing  and  inspection  is  conducted  both  in  the  Laboratory  and  Field. 
All  personnel  operate  out  of  the  Laboratory  and  Ofhces  located  at  647  W.  Redwood 
Street  in  Baltimore.  The  Materials  Division  personnel  has  been  supplemented  by 
foiu'  inspection  agencies,  retained  to  conduct  tests  and  inspections  on  material  manu- 
factured or  fabricated  at  plants  and  mills  at  locations  where  it  is  uneconomical  for 
the  personnel  of  this  Department  to  be  assigned. 

Following  is  a  report  indicating  the  types  of  material  tested,  number  of  samples, 
and  other  activities  of  the  Division. 

Soils: 

The  work  performed  in  this  phase  of  engineering  includes  prehminary  studies, 
recommendations  for  the  use  of  available  local  materials  to  the  best  advantage  of 
economy  and  design,  and  maintaining  control  of  these  materials  as  specified  diu'ing 
the  construetion  of  the  project.  Specific  studies  or  work  includes  conducting  soil 
surveys,  assimilating  the  information  obtained  and  identifying  the  various  soil 
strata  by  soil  analyses  from  which  soil  profiles  are  plotted  and  recommendations 
tendered.  While  construction  of  projects  are  in  operation  gravel  and  borrow  pits 
are  sampled  and  tested  and  fill  compaction  control  is  maintained  through  field 
density  tests.     Top-soil  is  also  analyzed  for  landscaping. 

The  volume^  of  work  performed  exceeded  that  of  the  preceding  two  years.  This 
was  due  to  an  increase  in  total  mileage  of  soil  surveys  performed  resulting  in  more 
soil  analyses.  An  increase  in  moisture-density  dettMiiiinations  o\'er  the  previous 
years  is  also  indicated.  The  necessity  of  completing  preliminary  studies  on  pro- 
posed post-war  projects  accompanied  by  an  accelerated  construction  program  ac- 
coiuited  for  these  increases. 

Research  studies  of  soils  and  admixtures  for  low  cost  stabiUzation  continued,  with 
a  definite  uptrend  noted  in  work  of  this  type  at  the  start  of  1946.  This  was  due  to 
the  anticipated  post-war  secondary  road  construction  program. 
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Soils  J  Jala: 

1945  1946  Total 

47  Soil  surveys  were  nuido  and  soil  profiles  prepared 

for  proposed  construction 57.8  mi.     (52.6  mi.     120.4  mi . 

Borrow  pits  sampled  and  analyses  performed 54  101  155 

Gravel  pits  sampled  and  analyses  perfijrmed !)G  48  144 

Agricultural     lop     soils     sampled     and     analyses 

performed 12  4  16 

Soils    sampled    and    analyses    performed    for    soil 

surveys 37:^  177  550 

Proctor  moisture  determinations  made 470  515  085 

Total      routine     classifications     analj'ses     of     soil 

samples 3,097  2. 14!)  5,246 

General: 

Soil  survey  made  for  Baltimore-Washington  P'reeway 

Modification  of  gravel  surfacing  specification 

Bitimiinous  concrete  studies  and  modified  specifications  adopted 

Bituminous  stabilization  tests 

Soil-cement  stabilization  tests 

Research  studies  using  wood  resin  as  a  water-proofing  medium  on  micaceous  soils. 

Laboratory:  Materials  Testing 

1944-45  1945-46 

Item  Samples  Samples  Total 

Asphalt;  Md.  'A' 11  34  45 

Asphalt;  Cut-back 76  74  150 

Asphalt;  Emulsion 21  39  60 

Bituminous  Mixes 250  404  654 

Brick _ 7  5  12 

Calcium  chloride 4  4  8 

Cement 61  17  78 

Concrete  blocks 2  2 

Concrete  cj'linders 374  245  619 

Concrete  cores... 299  423  722 

Concrete  mi.x  designs 37  39  76 

Creosote 2  2  4 

Curing  Agents 9  8  17 

Damp-proofing 7  13  20 

Electrical  conduit,  wire  and  cable 9  1  10 

Equipment  enamel 14  8  17 

Fertilizer  and  lime 7  13  20 

Gasoline 4  2  6 

Gravel Ill  74  185 

Guard  fence  fittings  i*k  cable 5  5 

Hardware,  miscellaneous 8  28  36 

Hardware,  timber  bridge 36  36 

Joint  scaling  compound 14  15  29 

Miscellaneous 3  2  5 

Naphtha 4  4 

Form  Oil 3  2  5 

Fuel  Oil 8  6  14 

LubricitingOil 33  38  71 

Bridge  Paint 61  4  65 

Ferry  Systnm  Paint .  .  13  13 

Guard  Rail  Paint 1  7  N 

Traffic  Paint 75  74  11!) 

Cast  Iron  Pipe I  1 
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1944-45  1945-46 

Item  Samples  Samples  Total 

Plain  Concrete  Pipe 8  3  6 

Perforated  Cone.  Pipe 1  1  2 

Reinforced  Pipe 21  61  82 

Premolded  Joint  Filler 9  8  17 

Reinforcing  Steel 40  65  105 

Reinforcing  Wire  :Mesh 81  58  139 

Sand 88  98  186 

Screenings,  Dust  &  Cinders 54  61  115 

Slag 14  21  35 

Stone 56  63  119 

Tar 29  49  78 

Vitrified  Liner  Plates 1  ..  1      . 

Virtified  Pipe,  plain 9  1  10 

Vitrified  Pipe;  perforated 4  4 

Water 17  22  39 

Water-proofing  material 8  7  15 

Total 1,991  2,113  4,104 

Bit um ino us  Concrete : 

Bituminous  concrete  is  the  product  of  carefully  proportioned  and  blended  coarse 
aggregates,  fine  aggregates,  and  asphalt  cement.  When  properly  placed  this  mate- 
rial will  yield  a  durable  skid-proof,  flexible-type  pavement. 

Little  of  this  material  had  been  used  in  ^Maryland  until  recent  years;  therefore, 
little  experience  had  been  obtained.  This  made  it  necessary  to  modify  the  specifi- 
cations for  each  project  to  assiu'e  the  use  of  the  most  economical  local  materials 
occurring  at  the  project  site.  Many  types  and  combinations  of  aggregates  were  used 
which  necessitated  frequent  changes  in  specifications  as  the  use  of  this  material 
progressed.  Bituminous  Concrete  has  been  used  as  surfacing  on  mixed-in-place 
bases  in  low  cost  road  construction,  as  surfacing  over  old  and  disintegrated  concrete 
and  macadam  roads  as  siu'face  treatment,  and  as  surfacing  over  newly  constructed 
penetration  macadam  as  high  type  construction.  From  the  fore-going  it  is  obvious 
that  this  material  has  many  practical  uses,  and  satisfies  a  need  in  our  road  system. 

Many  of  our  main  highways  have  become  badly  worn  and  broken  from  severe  use 
during  the  war  years.  Since  then  they  have  been  resurfaced  with  bituminous  con- 
crete thus  adding  materially  to  their  life  with  a  resultant  saving  to  the  tax-payer 
and  increased  comfort  to  the  motorist.  Typical  examples  are,  resurfacing  of  the 
Baltimore-Washington  Boulevard,  State  Route  1  from  the  Baltimore  City  Line  to 
Paint  Branch,  a  distance  of  approximately  23  miles  and  the  Liberty  Road,  State 
Route  26  from  the  Baltimore  City  Line  to  Randallstown,  a  distance  of  approxi- 
mately five  miles. 

From  this  background  of  experience  and  information  an  all-encompassing  and 
modern  specification  has  been  prepared  by  the  Alaterials  Division,  sulmiitted  to  the 
Commission  for  adoption  and  to  be  included  in  the  1947  General  Specifications  if 
approved . 

The  Materials  Division  has  contributed  its  facilities  and  personnel  in  the  advance- 
ment and  use  of  bituminous  concrete  by  instructing  field  personnel  in  testing  and 
inspecting  of  raw  materials;  consulting  and  advising  the  State  Roads  Commission 
in  the  most  economical  use  of  available  e(iuipment  and  material  and  aiding  in  the 
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preparation  of  mix  designs  lo  take  advanta^jc  of  local  material.  Tlu'  laboratory 
personnel  has  spent  much  time  in  research  and  development  to  determine  the  proper 
combinations  of  ingredients;  such  as  bank-run  gravel,  slag,  stone,  sand,  and  stone 
screenings;  to  yield  a  dense,  stable  mixture  as  well  as  a  durable  and  flexible  product 
for  state-wide  use. 

General: 

Material  shortage  occasioned  b\'  the  war  and  development  of  new  materials  and 
engineering  ideas  subsequent  to  the  war,  made  it  necessary  for  the  Materials  Divi- 
sion to  conduct  investigations  in  oi'der  to  supplement  this  new  information  with 
our  own  so  that  the  State  may  benefit  by  the  us(>  of  th(*s(^  modern  economical  and 
new  engineering  features. 

A  series  of  tests  were  made  on  combinations  of  several  mat(M-ials  for  the  pui'pose 
of  injection  imder  concrete  slabs  which  have  settled,  thus  I'estoring  them  to  their 
original  grade;  thereby,  ol)viating  the  necessity  foi'  slal)  i-eplacement  and  incon- 
venience to  the  motorist. 

In  1946  the  first  project  using  air-entraining  cement  was  awarded.  The  reputed 
advantages  are  greater  dui'ability,  reduction  of  surface  scaling  and  better  worka- 
biUty;  thereby  increasing  the  cement-water  ratio  and  improving  the  quality  of  the 
pavement . 

Preliminary  to  this  work,  laboratory  studies  were  required  to  determine  th(>  ideal 
combination  of  aggregate,  cement  and  water  in  order  to  produce  a  mix  that  would 
yield  the  specified  air  content.  The  nature  of  this  laboratoiy  work  ranged  from 
computation  of  theoretical  mixes  to  production  of  specification  concrete  used  in  the 
preparation  of  specimens  for  determining  flexural  and  compressive  strengths  of  the 
product. 

Several  additives  for  bituminous  material  have  become  available  since  the  last 
report  was  published.  The  advantages  are  increasing  film  retention  qualities  be- 
tween aggregate  and  ])ituminous  combinations  and  ease  of  coating  wet  aggregate. 
Correlation  of  service  behavior  with  laboiatory  data  developed  two  test  procedures 
and  a  specification  that  assui'cs  us  of  an  imjji'oved  pioduct. 

Conclusion: 

The  general  ticud  in  the  use  of  materials  for  highway  const I'ltction  is  toward  more 
refined  methods  of  handling  thi-ougli  the  use  of  latest  e([uipment  and  impi'oved 
methods  in  formulating  and  fabricating  materials  resulting  in  improved  and  more 
economical  products. 

Both  in  the  laboratory  and  field,  materials  control  has  been  inci-eased  and  the 
demand  continues  to  grow  l)ut  is  handicapped  by  the  lack  of  personnel  in  this  func- 
tion. Demand  for  greater  control  has  been  l)r()ught  about  Ijy  specifications  requir- 
ing higher  quality  pavements  and  structures. 

The  personnel  of  the  Matei-ials  Division  takes  this  means  to  expi-ess  their  sincere 
appreciation  to  all  Districts  and  Departments  for  their  w holeheaited  cooperation 
in  aiding  us  in  our  work  and  making  ])ossil)le  the  acc()m))lishments  outlined  above. 


RIGHT-OF-WAY  DEPARTMENT 

L.  W.  KERN 

liight-of-Way  Engineer 

R.  D.  WOOTEN 
Assistant  Right-of-Way  Engineer 
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RIGHT-OF-WAY  DEPARTMENT 

During  the  fiscal  years  of  1945  and  1946  all  of  the  rights  of  way  necessary  for  the 
various  construction  projects  advertised  during  that  period  wei-e  acquired,  and  in 
addition  thereto  a  considerable  amount  of  right  of  way  w  ork  was  performtMl  on  a 
number  of  other  projects,  including  the  Stony  Creek  Bridge  and  Elkton-Chesapeake 
City  projects,  which  were  scheduled  for  advertisement  early  in  the  ensuing  fiscal 
year. 

In  addition  to  the  right  of  way  acquisitions  for  the  Commission's  own  construction 
projects,  right  of  way  \\()rk  was  performed  during  the  fiscal  year  of  1940  in  connec- 
tion with  War  Department's  Chesapeake  and  Delaware  Canal  high  level  l^ridge 
project  at  Chesapeake  City.  This  work  consisted  of  appraising,  negotiating,  obtain- 
ing possession  of  homes,  condemning,  removing  the  structures  from  improved 
properties,  and  negotiating  and  drawing  an  Ordinance-Agreement  between  the 
Town,  the  United  States  Government  and  the  Commission. 

Several  of  the  difficulties  normally  encountered  in  this  phase  of  the  Commission's 
activities  were  intensified  during  these  two  fiscal  years  by  the  inability  of  property 
owners  whose  homes  were  being  taken  to  obtain  other  homes  or  building  materials. 
This  was  particularly  true  in  the  case  of  the  War  Department's  Chesapeake  City 
project . 

Among  the  special  studies  and  investigations  made  during  this  period,  wer(>  (Esti- 
mates on  two  proposed  alternate  Isabella  Street  Routes  in  Salisbury;  estimates  on 
two  alternate  routes  for  a  proposed  Annapolis  By -Pass  and  a  connection  therefrom 
to  the  center  of  Annapolis,  which  connection  alone  would  have  taken  over  200 
buildings;  and  property  mosaics  of  portions  of  both  the  proposed  Washington- 
Frederick  Freeway  and  the  proposed  Baltimore-Washington  Freeway. 

The  special  reports  and  analyses  also  made  during  this  period  included  a  report 
on  the  Roadside  Control  Bill  being  considered  by  the  1945  Legislatiu'C  and  a  subse- 
(luent  report  on  the  Roadside  Control  Bill  currently  proposed  by  the  Roadside 
Council;  a  report  on  the  problems  arising  as  a  result  of  the  designation  of  the 
Pulaski  Highway  as  a  Freeway;  an  analysis  of  the  right  of  way  cost  findings  sub- 
mitted to  the  City  of  Salisbury  by  its  consultants  in  connection  with  a  proposed 
Church  Street  Route;  and  a  report  on  a  proposed  Bayside  Recreational  Park  at 
Lusby. 

This  same  period  produced  an  increase  in  the  volume  of  loutine  departmental 
work.  All  requests  for  entrance  permits  to  the  three  Freewaj^s  now  require  indi- 
vidual right  of  way  reports,  and  local  planning  agencies  and  individuals  are  infiuiring 
as  to  widths  of  existing  highways  in  ever  increasing  niunl)ei's. 

The  i-ecently  enacted  Immediate  Entrj'  Legislation  has  to  date  adequately  met 
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all  requirements.  Its  satisfactory  functioning  was  made  possi})le  by  completed 
construction  plans  and  right  of  way  plats  being  made  available  for  right  of  way  work 
sufhciently  far  enough  ahead  of  the  time  it  was  desired  to  begin  construction. 

The  studies  necessary  for  the  determination  of  the  fair  value  of  the  land  and  im- 
provements to  be  taken  and  the  resulting  damages,  if  any,  which  under  this  law 
must  be  paid  into  Court,  vary  with  the  type  of  project  and  the  area  traversed. 
Property  lines,  which  often  require  checking  with  the  land  records,  must  be  approxi- 
mately estabhshed,  title-lead  data  obtained,  areas  to  be  taken  or  affected,  calculated 
and  the  physical  effect  of  a  project  upon  each  property  carefully  studied  and 
weighed.  Often  it  is  necessary  to  locate  fields,  ditches,  buildings,  etc.,  in  order  to 
determine  severance  damages ;  to  find  and  study  nearby  sales  in  order  to  determine 
local  trends  and  comparative  basis  values,  to  attempt  to  develop  means  of  minimiz- 
ing resulting  damages,  moving  houses,  etc.,  and  to  imdertake  whatever  special 
studies  a  particular  right  of  way  requires. 

The  time  necessary  for  the  required  reasonable  attempt  at  amicable  negotiation 
depends  upon  the  number  and  type  of  properties  involved  and  how  affected,  the 
abode  and  number  of  the  owners,  and  their  ability  to  compi-ehend  and  willingness 
to  negotiate. 

In  view  of  the  necessity  of  an  adecjuate  period  of  time  to  permit  the  required 
valuations  and  negotiations,  the  Immediate  Engry  Legislation  does  not  materially 
lessen  the  need  for  long  range  planning  and  development  of  plans. 


PLANS  AND  SURVEYS  DIVISION 

LAURENCE  A.  KAHN 

Engineer  of  Surveys 

WALTER  A.  FRIEND 

Chief  Draftsman 

J.  LESTER  MINTIENS 
Highway  Traffic  Control 

HERBERT  C.  BOWERS 
Federal  Contacts 
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PLANS  AND  SURVEYS  DIVISION 

This  division's  woik,  both  Held  and  office,  is  under  the  supervision  of  ii  Senior 
Assistant  Iligliway  iMigincu'r,  (irade  I,  with  the  title  of  luigineer  of  Sur\'eys.  A 
Senior  Assistant  Jlighway  Engineer,  Grade  II,  functioning  as  Chief  Draftsman, 
supervises  the  office  work  in  connection  with  the  preparation  of  plans,  specifications, 
estimates  and  ligiit-of-way  plats  for  the  consti-uction  of  highways  and  related  work. 
Traffic  problems  lequiring  special  studj-  are  taken  care  of  by  a  field  contact  man, 
who  also  supervises  the  installation  of  traffic  control  signals.  Another  assistant 
handles  the  routine  details  and  contacts  necessary  with  FedcMal  authorities,  I'ailroads, 
municipalities  and  public  utility  bodies. 

Insufficient  competent  personnel,  in  both  field  and  office,  has  continucMl,  during 
this  biennium,  to  hamper  the  speedy  production  of  preliminaiy  and  final  plans. 
However,  the  return  of  military  personnel  and  the  release  of  war  workers  is  making 
available  a  supply  of  men,  including  many  j^reviously  employed,  that  will  enable  the 
division  to  be  adeciuatoly  staffed. 

PrELIMIXA K V    S r RVE YS 

I'reliminary  sui"\'eys  necessary  for  the  prc^jxuation  of  plans  for  new  and  reconstruc- 
tion highway  projects,  ])ridges  and  drainage  structures,  railroad  and  highway  grade 
separation  structures,  and  flood  walls  and  beach  protection,  are  made  by -this 
division. 

Rights-of-Way 

Right-of-way  plats  are  supplied  to  the  Rights-of-Way  division  by  this  division, 
and  the  affected  areas  staked  m  the  field.  Condemnation  and  special  plats,  fre- 
quently involving  the  making  of  extensive  ])r()pcrty  surveys,  are  supplied  also  when 
rcciuired  in  the  obtaming  of  rights-of-way. 

Table  Showing  Property  Pi-ats  Prei-akeu  for  Rights-of-Way  Plui'Ose.s 


Coui 

Allegany. .  . 
Anne  Aruiu 
Baltimore . . 

ities 

M.'.'.'.'.'.'.'.'.'.'.'.. 

R/W 

Plats 

2 

S 

3 

1945 
Condemna- 
tion Plats 

2 

1 

Misc. 
Plats 

1 
1 

1 

R/W 

Plats 

0 

12 

6 

0 

4 

30 

10 

2 

1 
7 
0 
0 

1946 
Condemna- 
tion Plats 

1 
2 

-Misc. 
Plats 

1 

Calvert.  .  . 
Caroline .  .  . 

0 

7 

C-arroll 

...             1 

1 

Cecil 

5 

3 

Charles.  .  .  . 
Dorchester 
Frederick.  . 

2 

1 

0 

Carrett.  .  .  . 

u 

Ilarfon!. . .  . 

1 

1 
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R/\V 

Counties  Plats 

Howard 5 

Kent 1 

Montgomery 0 

Prince  George's 19 

(^upen  Anne's 2 

St.  Mary's 2 

Somerset 0 

Talbot 0 

Washington 0 

Wieomico 20 

Worcester 2 

Total 87 


Condemna- 

Misc. 

R/W 

Condemna- 

Misr. 

tion  Plats 

Piats 
1 

Plats 

5 

14 

1 

tion  Plats 

Plats 

1 

2 

6 
4 

1 

23 
0 
1 
3 

8 

1 

3 

1 

138 
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Final  Surveys 

For  the  determination  of  quantities  for  final  payment  to  contractors  after  the 
completion  of  projects,  this  division  makes  all  field  measurements,  and,  with  the 
exception  of  bridge  projects,  makes  the  necessarj-  computations,  checks  all  sketches 
and  calculations  submitted  by  the  field  parties  and  the  District  Engineers'  offices, 
compiles  and  coordinates  the  results,  prepares  all  necessary  forms,  and  places  the 
estimate  in  order  for  final  payment. 

General  Information  for  Public  Convenience 

This  division  iesues  a  weekly  detour  bulletin,  by  which  the  public  is  advised  how 
to  avoid  construction  projects  and  oiling  operations,  and  answers  frequent  inquiries 
as  to  highway  and  to\\Ti  locations,  road  conditions,  etc. 


Advertisements 

Necessary  routine  work  connected  with  the  advertising,  preparation  of  proposals 
and  contract  forms,  and  taljulation  of  bids  for  all  except  bridge  projects,  is  handled 
by  this  division.     • 


Table  Showing  Advertisements  for  the  Years  1945  and  1946 


1945 

3.23  miles 

3.17  miles 

.38.82  miles 

13.70  miles 


Gravel  Surface  Course 

Bituminous  Penetration  Macadam 

Asphaltic  Concrete  Surfacing  (Spec.  'B').. 

Concrete 

Concrete  (Dual  Highway) 

Bituminous  Stabilized  Base 13.97  miles 

Bituminous  Surface  Treatment 3,622,853  gals. 

Flashing  Light  Signals  (R.R.) 1  contract 


1946 

4.97  miles 

2.01  miles 

94.20  miles 

13.43  miles 

6.42  miles 


2,545,480  gals. 
2  contracts 


Total 
8.20  miles 
5.18  miles 
1.33.02  miles 
27.13  miles 
6.42  miles 
13.97  miles 
6,168,333  gals. 
3  contracts 


Highway  Traffic  Control 


This  division  is  responsible  for  the  selection  of  the  proper  type  of  control  necessary 
for  traffic  signal  installation,  ordering  all  material,  equipment  required,  and  the 
installation  and  maintenance  of  all  signals  on  the  highway  system. 

Traffic  control  signals  have  been  installed  by  this  Commission  at  101  locations 
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since  the  early  part  of  1937,  when  this  phase  of  work  was  started,  and  includes  the 
following  locations: 

Record  of  Traffic  Control  Signals  Instai.i.kd  or  Ciianoed 
JcLY  1,  1944  TO  June  30,  1946 

Date  Put 
Location  in  Service  Type 

Eastern  Boulovard  tV-  Mace  Avenue 12-5-44  Semi-actuated 

Kastern  Boulevaril  tV:  Taylor  Avenue 12-6-44  Semi -actuated 

Eastern  Boulevard  tV-  Margaret  Avenue 12-18-44  Semi-actuated 

Eastern  Boulevard  tV:  Marlyn  Avenue 5-22-45  Full-actuated 

Eastern  Boulevard  tV:  East  of  Marlyn  Avenue 5-22-45  Full-actuated 

Eastern  lioulevard  »V-  Stenuiiers  Hun  Road 5-23-45  Full-actuated 

Reist  erst  own  Road  at  Owings  Mills  I'nderpass 5-24-45  Flasher 

*R()ckville  Pike  at  entrance  to  Naval  Hospital 7-12-45  Full-actuated 

**Washington  lilvd.  tt  (^ueensburv  Rd.,  Riverdale '.)-27-45  Semi-actuated 

Reisterstown  Road  at  Timber  drove 11-14-45  Flasher 

New  North  Point  Road  at  Moffett  Avenue 3-11-46  Full-actuated 

***Pulaski  Highway  at    Perryville 3-12-46  3  Phase  Full-act  uated 

Eastern  Boulevard  iV-  MotTett  Avenue 3-14-46  Full-actuated 

Edmondson  Avenue  Extension  &  Ingleside  Avenue.  .  .  .  4-30-46  Full-actuated 

Loch  Raven  Boulevard  &  Taylor  Avenue 6-27-46  Fixed-time  temp. 

*  Installed  by  State  Roads  Commission  at  expense  of  V.  S.  Naval  Hospital. 

**  Former  Town  signal  accepted  and  remodeled  by  State  Roads  Commission. 

***  Existing  signal  system  was  remodeled  to  accommodate  change  in  i)attern  of  traflic. 

Semi -Ad  Hated  Siifuuh:  Traffic  on  the  inters«M'ting  road  pa.sses  over  a  detector  (plate)  set 
in  the  road.  This  contact  operates  the  control  changing  the  signal,  stopping  traffic  on  the 
artery  and  giving  the  right-of-way  to  the  intersecting  road.  This  type  of  signal  will  not 
change  until  the  cycle  allotted  the  artery  has  passed. 

Full- Act laiteil  Signah:  Detectors  are  set  on  the  artery  as  well  as  on  the  intersecting  road. 
This  type  of  signal  is  always  in  position  to  change,  providing  traffic  on  the  other  road  has 
not  put  in  a  call  to  the  control.  The  i)eriod  allotted  to  either  artery  is  automatically  extended 
to  a  predetermined  maximum  in  accordance  with  traffic  volume. 

Speed  Control  Sn/nals:  This  system  is  for  the  purpose  of  reducing  the  speed  of  vehicles 
prior  to  their  passing  through  the  tlanger  zone. 

P.X.  Pedestrians:  Push-buttons  are  j)Iaced  at  convenient  locations,  ami  are  operated  by 
those  who  desire  to  cross  the  liighway. 

Inspections  are  constantl}'  being  made  hi  connection  with  the  applications  for 
permits  to  install  traffic  control  signals,  and  to  make  changes  in  existing  signals, 
,.Q(.pi'^'P([  from  comity  and  mtmicipal  authorities.  Wlien  permits  are  granted, 
further  inspections  are  made  diu'ing  the  installation  period  to  insure  compliance 
with  the  permits  and  proper  time  settings. 

This  division  makes  studies  of  all  kinds  of  traffic  problems,  and,  during  the  period 
covered  b}'  this  report,  has  investigated  complaints  of  traffic  delays,  etc.,  and  has 
prepared  plans  for  the  channelization  of  niunerous  intersections  where  traffic  has 
encountered  serious  delays  due  to  volume  of  traffic  or  the  layout  of  the  intersection. 

Resu.me  oi"  Work  Doni:  bv  Years 

1<J45  1946  Total 
Freli  miliar  If  Surreys 

Surveys  and  preparation  of  plans  for  new  work  (miles)  ...     57  63  12) 

Construction  stakes  set  in  field 25  3!)  6f 

Bridges 

Field  studies  and  preparation  of  preliminary  plans  for  new 

const  ruction  (No.  of  surveys) 5  4  9 
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1945  1946  Total 

Grade  Eliminations  .  ^ 

Field  studies  for  preparation  of  preliminary  plans  tor  new 
construction  (No.  of  surveys) 

Property  Surveiis  .  j^-       „<• 

Field  work  preparatory  to  condemnation  and  preparation  ot 

special  plats,  etc.  (No.  of  surveys) ^-^  ^^ 

/''i/iaZ  Sitrreys  -.^  -,->  9.5 

(No.  of  surveys) '■^ 


BRIDGE  DIVISION 

WALTER  C.  HOPKINS 

Bridge  Engineer 

ALBERT  L.  GRUBB 

Assistant  Bridge  Engineer 
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The  Steel  Erection  of  the  Saxdy  Hook  Bridge  Across  the  B.  >k  ().  Railroad 

NEAR  Harpers  Ferry 


The  Spa  Creek  Bridge  in  Axn'apolis  under  Construction 

The  old  structure  is  on  the  right  in  the  background  and  the  dome  of  the  State 
Capitol  and  the  Xaval  Academy  buildings  are  in  the  distance. 


BRIDGE  DIVISION 

111  ktH'pinji;  witii  the  cIkuii^cs  and  iinpioxi  ir.cnts  made  in  llic  field  of  aits  and 
sciences,  the  bridge  desif2;ner  constantly  finds  new  tools  in  his  hands,  permitting  and 
making  p(issi])lea  wider  scope  in  the  design  of  structures,  suitably  aflapted  to  archi- 
tectural considerations  and  possessing  definite  economies.  In  looking  forward  to 
further  improvements,  many  of  the  scientific  facts  and  materials  born  during  the 
recent  World  War  will  unquestionably  gi\(^  the  bridge  designer  an  even  greater 
opportunity  to  develop  structures  of  liigii  value  fiom  the  viewpoint  of  every  consid- 
eration. This  Commission  is  well  aware  of  these  possibilities  and  is  ever  alert  to 
study  and  consider  e\-ery  })hase  of  bi-idg(>  engineering  that  Avill  result  in  pleasing, 
economical  and  useful  structures. 

Less  than  two  decades  has  seen  many  changes  aiul  impro\ements  in  structural 
design.  Prioi-  to  that  period,  the  total  contributions  to  the  science  of  structures 
had  been  the  subject  of  tireless  and  broad  studies,  yet  the  structures  in  vogue  were 
continued  in  use  and  the  departure  from  standard  practice  was  not  too  great. 
Starting  at  the  time  mentioned  above,  the  changes  have  been  progressi\'ely  more 
abundant  and  this  new  order  has  been  incorporated  in  the  more  recent  bridges  which 
we  have  constructed.  Improvements  in  metallurgy,  structural  steel,  steel  rein- 
forcement and  other  similar  components,  and  in  cements  for  concrete  as  a  structural 
material  and  in  timber,  has  given  the  designer  broader  fields  of  application.  For 
example,  structural  shapes  have  increased  in  size  and  the  designer  has  available  for 
his  selection  steel  beams  of  lengths  that  in  former  years  would  have  made  mandatory 
a  truss  bridge  which  was  never  satisfactory  because  once  built  it  could  be  remodeled 
only  at  costs  that  would  be  prohibitive;  while  the  beam  span  bridge  can  be  atlded  to 
or  removed  and  reused  elsewhere.  Concrete  structures — which  in  the  early  period 
of  their  development  were  limited  to  a  nairow  range  of  span  length — have  had  the 
contribution  of  the  rigid  frame  type  of  structure  and  of  other  continuous  types  that 
have  again  gi\en  the  designer  a  new  field  for  longer  spans  in  these  structures.  Also 
the  development  of  the  composite  use  of  timber  and  concrete  has  permitted  the 
design  of  economical  sti'uctures  with  the  general  appearance  from  the  roadway  of  a 
much  more  costly  bridge. 

Modem  highway  bridges  are  and  should  always  be  considered  as  a  i)ait  of  the 
highway  on  which  they  are  located,  considcMing,  of  course,  all  of  the  facts  connected 
w^ith  the  proper  and  economical  location.  Once  the  highway  is  selected  and  the 
highway  involved  crosses  a  stream,  the  Bridge  Division  must  then  make  a  very 
complete  study  to  determine  the  size  of  the  bridge  which  can  pass  all  normal  flood 
waters  without  endangering  the  structure  or  the  adjacent  highway-.  To  do  this 
many  factors  must  be  collected,  assembled  and  scientifically  studied  to  ariive  at  a 
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«*« 


The  Dodge  Park  ]^ridge  on  the  Landover  Road  and  Across  the  Bed  of  the 

Former  W.  B.  c^-  A.  Railroad 


The  Paving  on  the  Bed  of  the  Old  W.  B.  iV'  A.  Railroad  Where  it  Passes 

UNDER  THK   DODGE  PaRK  BrIDGE  (ShOWN  AbOVe) 
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The  Nokth  Kux  Bridge  ox  Park  Heights  Ave.,  Extp:nded  (Koite  J 29) 
Concrete  Substructure  and  Deck  with  Wooden  Handrail 


tfSor    ^^^- 


The  Pi.NEY  Hi  X  Bridge  ox  the  Dovkk  Uoad  Koute  128 
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satisfactory  answer.  These  factors  involve  a  study  of  the  topographical  area  in 
which  the  structure  is  located,  its  shape  and  the  type  of  land,  whether  wooded,  culti- 
vated, rocky  or  sandy,  as  well  as  other  considerations  that  the  designer  must  have; 
the  amoimt  of  rainfall  m  the  particular  locality ;  the  observation  of  nearby  gauging 
stations,  if  any;  the  interviewing  of  local  residents  to  obtain  records  of  high  waters, 
and  then  coordinating  all  this  data  as  a  hydraulic  problem  tempered  with  judgment 
and  experience  to  give  the  best  possible  answer. 

In  connection  with  the  above  phase  of  work  it  is  necessary  to  obtain  factual  infor- 
mation concerning  the  sub-strata  to  whatever  depths  is  necessary  in  order  that  the 
designer  may  consider  the  desirable  and  economical  structure  for  the  crossing.  The 
imderground  exploration  carried  on  by  the  Commission  is  imder  the  direct  super- 
vision of  an  especially  trained  engineer  familiar  Avith  the  general  geology  of  the  state. 
The  exploration  is  accomplislied  by  modem  drilling  ecjuipment  capable  of  penetrat- 
ing materials  foimd  in  the  sub-strata.  Samples  of  the  materials  so  drilled  are 
obtained  from  their  original  state  and  a  very  careful  log  of  the  varying  formations 
is  recorded.  Coincident  with  the  revelation  of  the  character  of  the  sub-strata,  and 
at  small  unit  mtervals,  a  load  of  knoAvn  size  and  driven  by  a  knowii  weight,  falling  a 
knowTi  height,  is  driven  into  the  material  and  there  is  recorded  the  number  of  blows 
to  drive  the  load  a  unit  distance.  This  information  is  then  considered  by  the 
designer  and  correlated  on  the  basis  of  engineering  experience  to  anticipate  the 
action  and  capacity  of  a  pile  if  one  is  driven  into  such  material  or  to  otherwise  con- 
sider the  material  and  its  load  supporting  capacity.  The  Commission  believes  that 
the  small  cost  necessary  to  obtain  this  valuable  information  is  responsible  for  remov- 
ing the  veil  of  secrecy  surrounding  foimdations,  as  they  might  otherwise  be  under- 
or  over-desigTied.  The  first  case  would  produce  a  flimsy  and  unsatisfactory  struc- 
ture and  the  second  would  probably  be  excessive  m  cost. 

The  designer  now  has  the  information  necessary  to  study  the  desirable  and  eco- 
nomical structure  for  the  crossmg  concerned.  In  the  light  of  past  experience  the 
proper  type  to  be  selected  is  readily  ascertainable,  but  in  most  cases  studies  of  sev- 
eral structures  are  made  and  the  cost  of  each  determined.  Final  selection  is  predi- 
cated on  the  most  satisfactorily  performing  structure,  combined  with  economy  and 
aesthetic  consideration. 

Coincident  with  the  studies  of  size  and  type  of  crossing  is  the  attention  given  to 
the  appearance  of  the  structure,  and  its  architectural  fitness  to  location  is  given 
thorough  study.  There  is  also  considered  the  most  suitable  type  of  material  such 
as  the  use  of  stone  facing  on  the  bridges  built  along  the  relocation  of  the  Frederick- 
IIagersto\Mi  Highway.  This  use  of  stone  was  in  keeping  with  those  early  structures 
built  on  the  National  Pike  at  the  close  of  the  18th  century,  and  as  this  road  is  in  the 
Piedmont  section  with  rock  outcropping  for  a  goodly  portion  of  the  length  of  the 
highway,  the  use  of  such  material  is  considered  most  appropriate.  Likewise,  treat- 
ment of  structures  in  the  tidal  tributaries  will  find  a  considerable  use  of  timber 
especially  in  the  substructure  and  should  the  crossing  be  near  a  commimity  where 
it  is  desirable  to  construct  a  bridge  of  pleasing  appearance,  this  too  can  be  accom- 
plished through  the  medium  of  a  combination  of  timber  and  concrete. 


Hki'oki'  of   iiik  S'iatk  l^OADs  Commission  57 

On  tlic  afi;en(la  ol  work  l)\'  this  I)i\isi()ii,  tlicic  is  usiiall>'  scxcial  lar<z;c'i-  tyjjc 
bridges.  At  tho  present  lime  \\\r  laijicr  hiidties  under  const  luct  ion  are  those  at 
Harpers  PVrry  <)\ei-  tlu>  Potomac  Ri\er;  Spa  C'leek,  conntMtinu;  I^astpoit  and 
Annapolis;  and  the  Stony  Creek  liridt^e  on  the  I'oit  Smallwood  Koati.  Of  partieuUir 
interest  is  the  desif»;n  and  architectural  coiisideiations  ol  the  ihirpers  F'erry  Bridge, 
\vher(^  because  of  the  liigh  flood  stage  of  the  l*otomac  Rix'er,  the  stmcture  was  |)hieed 
well  above  I'ecorded  and  anticipated  flood  ele\ations,  and  to  do  this  it  was  necessary 
to  build  exti'enK^y  higii  piers.  TJiese  piers  wcic  consider(>d  from  the  aesthetic  point 
of  view  and  the  large  piei'  surfaces  lun'e  been  treated  with  iiulentations  of  (iothic 
arches,  presenting  an  unusual  and  pleasing  appearance.  Similarly,  throughout  the 
superstructure  there  is  extended  the  use  of  (iothic  treatment  and  it  is  quite  fitting 
for  this  structure  to  ho  so  beautifuMl,  in  keeping  with  the  natuial  scenic  l)eauty  of 
its  location.  Many  pages  in  the  history  of  bridge  engineering  ha\e  been  written  at 
this  location.  The  new  stiucturi^  is  immediately  south  of  the  confluence  of  the 
Potomac  and  Shenandoah  Hi\-ers,  where  in  the  i)ast  the  age  of  ti'anspoi-fation  has 
presented  a  constantly  changing  picture  from  the  early  ferry  which  gave  the  site  its 
name;  to  the  first  combination  raili-oad  and  highway  bridge  which  was  consti'uctcMl 
before  a  knowledge  of  the  belnuior  of  structures  was  known ;  and  on  into  the  period 
when  bridge  engineering  had  become  a  science.  The  famous  Hollman  bridge  was 
erected  around  the  pei'iod  of  the  Ci\il  War  and  used  for  many  years  as  a  railroad 
bridge,  latei'  being  coincM'ted  for  highway  usage  whei-e  it  continued  to  serve  the 
public  until  it  was  destroyed  by  an  unpi'ecedented  flood  in  198().  In  the  Spa  Creek 
bridge  will  be  fomid  a  \'ery  unusual  condition  in  the  field  of  pile  driving.  Hei'e  huge 
piles  2'  s(iuare  and  attaining  a  length  of  125'  were  dri\'en  because  of  the  depth  of 
water  and  soft  alluvial  mud  in  this  creek.  Tt  is  believed  that  this  length  of  pile,  for 
the  size  and  weight  of  p\\v  is  accepted  as  a  record.  At  the  Stony  Creek  Bridge,  all 
phases  of  the  design  work  were  completed  by  this  Di\ision.  This  statement  is  made 
because  in  the  past  it  has  been  the  i:»olicv  of  this  Commission  to  engage  the  ser\ices 
of  Consulting  Engineers  to  design  that  portion  of  the  bridge  iuAolving  mo\able 
sections,  together  with  its  electrical  devices,  interlocks,  and  in\-olvcd  operating 
machinery.     \n  this  sti'ucture,  all  of  this  work  has  been  executed  by  this  Division. 

For  a  long  period  of  years  the  design  load  used  has  been  that  known  as  the  11-20 
loading  of  the  American  As.sociation  of  State  Highway  Officials.  This  designation 
denotes  a  truck  weighing  20  Tons  of  which  80%,  is  on  the  i-ear  axle,  preceded  and 
followed  by  continuous  units  of  1 5-Ton  trucks  with  a  similar  conc(>ntration  on  their 
rear  axles.  Because  of  this  type  of  load  the  structvu'es  built  over  a  large  poi'tion  of 
Maryland's  highway  system  are  capable  of  carrying  the  heaviest  loads  permitted  on 
the  highways  of  this  country  today.  Many  of  the  adjoining  states,  and  as  a  matter 
of  fact  most  of  the  states  particularly  in  the  south  and  west  are  only  recently  chang- 
ing to  this  type  of  design  load  which  we  have  used  for  many  years,  and  for  this 
reason,  our  structures  should  have  a  very  long  and  useful  life.  At  this  time,  we  are 
giving  consideration  to  the  adoption  of  a  slightly  hea\'iei'  loading  for  future  bridges 
on  regional  highways  and  other  similar  principal  roads. 

Another  impoi'tant  consideration   which  impro\('s  se\-eral  conditions  of  safety, 
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and  also  involves  the  economy  of  construction  costs  is  the  width  of  structures.  It 
has  been  the  policy  of  the  Commission  in  recent  years  on  primary  highways  to 
construct  bridges  which  are  under  50'  in  length  with  a  total  width  eciuivalent  to  the 
overall  width  of  the  roadway  section,  this  width  embracing  the  paved  highway  plus 
the  shoulders  on  either  side,  thus  furnishing  a  highway  uninterrupted  by  occasional 
or  frequent  conti'actions  at  these  bridges  which  are  under  50'  in  length.  Where  the 
length  of  the  structiu'e  exceeds  50'  the  total  width  of  the  roadway  between  curbs  is 
made  at  least  4'  wider  than  the  paved  highway,  and  safety  curbs  of  a  width  appro- 
priate to  the  location  are  placed  outside  of  the  roadway.  This  practice  has  recently 
been  adapted  by  most  heavily  populated  states  and  is  being  considered  by  most  of 
the  remaining  states. 

The  materials  used  in  structures,  usually  consisting  of  steel,  concrete,  timber, 
stone,  etc.  are  the  subject  of  very  rigid  tests  before  being  recei^'ed  at  the  site  of  the 
work.  All  of  this  type  of  work  is  under  the  direct  control  of  the  Materials  Engineer, 
supplemented  by  such  additional  outside  inspection  engineers  as  might  be  necessary 
when  the  (quantity  and  location  of  materials  makes  it  economical  to  engage  the  ser- 
vices of  outside  firms.  On  those  bridges  which  have  been  built  for  a  number  of 
years,  it  is  often  necessary  that  they  be  examined,  inspected  and  otherwise  surveyed 
to  determine  their  condition  and  load  carrying  capacity.  Engineers  from  this 
Division  are  assigned  to  this  work  who — by  their  knowledge  and  experience — 
are  ciualified  to  report  on  the  condition  of  the  structure.  This  work  extends  not 
only  to  bridges  on  the  state  system,  but  also  to  such  county  structures  as  are 
maintained  by  the  Commission.  After  the  results  of  the  survey  have  been  reviewed, 
the  bridge,  if  necessary,  is  limited  to  a  specific  load  and  appropriate  signs  placed  at 
either  end  of  the  bridge  as  a  warning  to  the  travelling  public. 

It  is  proposed  to  install  a  record  system  of  each  structure  contained  in  the  state 
highway  system,  which  wU  furnish  at  a  glance  a  complete  history  of  the  structure 
from  its  inception  to  the  date  of  its  last  inspection.  This  modern  record  will  present 
easily  obtainable  facts  such  as  painting  reciuirements,  repairs,  dates  of  inspections, 
and  other  essential  facts  and  data  in  a  concise  form  and  with  a  minimum  of  labor. 
Such  a  system  of  records  will  supplement  the  information  which  we  now  have  at 
hand,  which  was  obtained  as  the  system  grew,  but  A\ithout  the  benefit  of  sufficient 
personnel  to  maintain,  inspect,  index,  and  keep  up  to  date,  all  of  the  records  that 
should  be  available  at  a  moment's  notice.  The  work  involved  in  such  a  system  re- 
ciuires  especially  assigned  and  trained  engineers  for  the  assembling  of  pertinent  in- 
formation together  with  the  clerical  help  needed  to  record  the  same. 

Recently,  this  Division  has  been  placed  in  direct  charge  of  the  construction  of 
larger  bridges  and  other  structures.  This  change  was  brought  about  as  it  was 
believed  that  the  designer,  rather  than  assisting  the  division  forces,  should  have 
direct  contact  and  lessen  the  re-handling  of  problems  that  might  arise.  This  prac- 
tice places  the  designer — who  is  acutely  aware  of  all  fimctions  and  recjuirements  of 
the  design — in  direct  contact  with  the  construction  procedure,  and  since  many  of 
the  questions  arising  during  the  construction  life  of  the  contract  are  so  closely  re- 
lated to  design,  it  is  significant  that  the  policy  is  soimd. 
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Although  the  bridge  [jrohlcins  in  t  his  state  are  t  hoioiighly  (h\('rsiii(>(l  due  to  ehang- 
ing  topography  from  the  tidal  areas  to  the  loUing  country  and  then  into  the  moun- 
tains, so  much  of  the  state  is  affected  hy  the  Chesapeake  Hay  and  its  tributaries, 
that  the  use  of  all  types  of  pile  foundations  are  often  necessary.  Aii  interesting 
part  of  the  work  in  connection  with  pile  foundations  is  the  testing  of  designated 
piles  for  double  the  design  load.  Thus,  wheie  the  piles  are  of  large  size  and  the 
applied  load  of  great  concent lat ion,  it  becomes  necessary — as  a  check  on  pile  per- 
formance— to  place  loads  equal  to  and  sometimes  greater  than  100  Tons  on  individual 
piles. 

This  is  accomplished  either  by  fastening  a  large  water  tank  on  the  top  of  the 
pile  into  which  water  is  piunped  in  stages  and  the  deformation  of  the  pile  noted  or 
by  the  alternate  method  of  using  a  heavy  material  such  as  pig  iron,  piled  on  plat- 
forms attached  to  the  top  of  the  pile.  The  data  secured  is  another  check  on  the 
integi-ity  of  the  structure. 

This  Division  assists  the  District  forces  when  recjuested  in  prol)lems  relating  to 
the  maintenance  of  structures.  Engineers  are  dispatched  in  the  field  to  inspect, 
survey  and  obtain  such  information  as  might  be  required  and  prepare  necessary 
plans  for  the  required  work.  In  addition  the  painting  of  all  metal  structures,  upon 
recommendation  of  the  district  forces,  are  formulated  by  this  Division  and  Specifica- 
tions are  prepared  and  bids  received  for  painting  work,  after  which  the  district 
forces  are  assisted  in  inspection  by  representatives  of  this  Division. 

Structiu'es  are  built  over  or  under  railroads  and  the  current  practice  followed  in 
the  majority  of  cases  is  for  this  Division  to  design  those  structures  which  carry  the 
highway  over  the  railroad;  and  where  the  railroad  is  over  the  highway,  the  railroad 
company  designs  the  structure.  While  this  is  the  general  rule,  sometimes  the  Com- 
mission, because  of  varying  conditions,  designs  structiu'es  which  carry  the  railroad 
tracks. 

Among  the  miscellaneous  work  accomplished  by  this  Division  is  the  design  of 
garages  and  shop  buildings,  ferry  terminals,  bulkheads,  beach  protection  devices — 
such  as  the  system  of  jetties  installed  at  Ocean  City — piers  and  wharves  and  other 
types  of  hea\y  construction. 

Fom  time  to  time  it  has  been  necessary — because  of  the  limited  personnel  in  this 
Division — to  employ  the  services  of  consultants.  This  has  been  true  in  the  case  of 
unusually  large  structures,  where  the  staff  of  engineers  required  for  a  proper  design 
exceeded  many  times  the  number  comprising  this  Division's  personnel. 

Projects  Completed  During  the  Period  Covered  by  This  Report 

The  following  list  of  projects  was  under  contiact  prior  to  June  30th,  1940.  A 
goodly  portion  were  completed  prior  to  ^'-J  Day,  and  weie  of  course  vitally  affected 
by  the  restrictions  on  critical  construction  materials.  These  projects,  however, 
were  approved  by  the  Federal  Government  and  the  necessary  priorities  issued 
because  of  the  necessity  of  theii-  I'eplacement  in  oi(l(>r  to  preserve  the  continuity  of 
the  highway  system. 
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County 

Crossing 

Location 

Remarks 

Anne  Arundel 

Beards  Creek 

('entral  Avenue 

Widen  Bridge 

Anne  Arundel 

Glebe  Creek 

Mayo  Road 

Replaced  washed  out 
structure 

Baltimore 

North  Pun 

Park  Heights 

Ave. 

Replaced  inadeciuate  struc- 
ture 
Replaced  inadetiuate  struc- 

Baltimore 

Branch     of     Xorth 

Park  Heights 

Ave. 

Run 

ture 

Baltimore 

Piney  Pun 

Butler  Road 

Bridge  replacing  washed 
out  structure 

Caroline 

Choptank  River 

Dover  Bridge 

New   floor   on   swing 

Cecil 

Northeast  Creek 

Northeast 

Bridge  replacing  unsafe 
structure 

Dorchester 

Cabin  Creek 

East  New  M: 
to  Preston 

irket 

Replacing  of  weak  structure 

Dorchester 

Big  Mill  Pond 

r.S.  213 

J'art  of  general  road  im- 
j)rovement 

Prince  George's 

W.B.  A-  A.  R/W 

Dodge  Park 

Hej)laced  weak  timber  bridge 
with     modern     structure. 

Prince  George's 

.Small  Stream 

Sargent  Road 

Culvert  replacing  damaged 
structure 

Queen  Anne's 

Matapeakc 
minal 

Ter- 

Dredging    at    ferry  slip 

Queen  Anne's 

Corsica  River 

Centerville 

Widen  narrow  bridge 

Talbot 

Claiborne 

New  ferry  terminal 

Washington 

Small  Stream 

Camp  Ritchie 

In  connection  with  road 
widening 

Wicomico - 

Pocomokc  Piver 

PurncU's  Crossing 

Tind)(>r     bridge     over     new 

Worcester 

channel 

Wicomico- 

J'ocomoke  liiver 

Massey's  Crossing 

Timber     bridge     over     new 

Worcester 

channel 

Worcester 

Wagram  Creek 

U.S.  13 

Bridge    on     road    relocation 

In  addition,  the  following  special  projects  were  completed: 

1.  Repairs  to  old  stone  arch  bridge  on  U.  S.  Route  40  at  Clarysvillc  Inn,  Allegany 
County. 

2.  Installation  of  a  storm  water  drain  at  Silver  Spring  in  Montgomery  Coimty. 
This  will  eventually  become  a  part  of  the  drainage  system  for  the  new  Georgia 
Avenue  Underpass  at  the  Baltimore  and  Ohio  Railroad. 

3.  The  Claiborne  Terminal  of  the  State-owned  ferry  across  Eastern  Bay,  Talbot 
('Oimty,  was  completed  early  in  the  fiscal  period.  A  special  contract  for  elec- 
tric wiring  and  lighting  at  this  terminal  was  also  commenced  and  completed. 

4.  A  special  contract  was  let  and  the  work  completed  providing  for  lighting  of  the 
North  Divisi(Hi  Street  Bridge  over  the  Pennsylvania  Railroad  in  Salisbur3^ 

5.  Repairs  wej'e  made  to  the  existing  bridge  over  the  Severn  River  near  Annapolis. 
().  Cleaning  and  painting  of  13  metal  bridges  distributed  throughout  the  state, 

completed. 

7.  Repairs  completed  for  an  existing  county  bridge  over  the  Pennsyh'ania  Rail- 
road spur  track  at  Bowie. 

8.  New  fiooi-  system  was  designed  and  installed  on  the  existing  bridge  over  the 
Pataps('o  River  at  Sykesville,  Maryland  Route  32. 


Post- War  Projects 

Following  the  completion  of  World  War  II,  \\hen  priority  restrictions  were  partially 
or  completely  lifted,  plans  were  completed  foi'  the  following  structures  and  bids 
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were  roc(M\('(l  ill  tli(>  lattci- part  of  M)  la  and  t  hfoiitili  t  lie  siiinnier  of  1«)4(').  It  lui^lit 
be  well  to  {)oiiit  out  that  from  I  )ec('inl)er,  l!)4")  uiit  ilt  lie  middle  of  194(),  this  Division 
worked  ,iireatl>'  in  e\e(>ss  of  the  usual  workinji  hours,  plaeinji;  under  conti'act  approxi- 
niatt^y  vS3,()0(),0()0  of  woik.  Alth()uji,h  some  of  tlu^  plans  wcw  i)aitially  comiileted 
prior  to  December,  1945,  many  of  the  projects  were  eomplet(>ly  iww  and  the  per- 
sonnel of  the  Division  are  to  be  eonj>;ratulated  on  their  untirinj>;  ('fforts  and  energy 
which  they  exhil)ited  in  makinjj;  possible  adherence  to  the  schedule  established  by 
the  Commission. 


County 
Aniie  Arundel 

Baltimore! 
Carroll  J 
Caroline 

J^ort'hester 

(^uoen  Anne's 

St.  ^hlry's 

Wasliington 

Wicomico  \ 
Worcester] 


CrossiriK 
Spa  Creek 

Noith  Hraiich   I'a- 

tapsi'o  Kivcr 
Tail  Branch 

Transquakinjj; 
River 


Potomac  River 
Pocomoke  River 


Location 
Annapolis 

*.\ear  licistcrs- 
towii  r.S.  ltd 

Route  '.W.i  near 
Federal.shur^ 

iiest  pitch 

.Mala|)cakc 
**St.  Mary's  City 
***Sandy  Hook 
U.S.  213 


Rimarks 

Modern  structure  n'|)laciMg 
ol)solete  bridge 

Part  of  general  improve- 
ment of  the  highway 

Culvert  replacing  washed 
out    structure 

Timber  bridge  rephicing 
ferr>' 

New  and  enlargeil  Ferry 
Terminal 

liulkhead  at  St.  Mary's  Fe- 
male Seminary 

Continuous  steel  truss  su- 
])erstructure 

Replace  bridge  weakened  by 
flood  control  dredging 


*  This  bridge  was  designed  to  provide  clearance  over  the  anticipated  back  water  which  will 
result  from  the  proposed  Baltimore  City  Water  Supply  development  on  the  Patapsco  River. 

**  This  work  was  authorized  by  special  legislative  appropriations.  The  Commission  acted 
as  consultant  on  tfie  design  and  construction  of  the  work  at  the  request  of  the  Board  of  Public 
Works. 

***  The  construction  of  the  new  bridge  over  the  Potomac  River  at  Sandy  Hook  was  inter- 
rupted by  the  war  and  it  had  been  possible  only  to  complete  the  substructure.  This  substruc- 
ture was  completed  in  March  1943  and  was  mentioned  in  the  preceding  report.  The  super 
structure  for  this  improvement  was  the  first  major  post-war  project  put  under  contract. 

Ill  the  latter  part  of  the  summer  and  fall  of  1940  there  were  a  large  number  of 
projects  completed  and  placed  under  contract  which  is  part  of  the  1946  post-war 
program.  These  structures  are  actively  imder  construction  and  will  be  described 
in  the  next  report. 
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Supervisor  of  Inventory  and  Alapping 

H.  DALE  REES 

Acting  Finance  Manager 
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TRAFFIC  DIVISION 

The  effect  of  war  activities  on  ])ers()iincl  coiitiiuicd  tliroujih  tlic  fiscal  y(virs  1945 
and  194().  Wliil(>  the  average  mimlxM-  of  monthly  (employees  increased  from  12.5 
to  23  when  compared  to  the  previous  biennial  period,  this  increase  was  due  to 
temporary  and  emergency  assignments  abetted  liy  transferees  from  othei"  depart- 
ments. The  numb(>r  of  regularly  classified  and  train(Ml  employe(>s  during  this  pcM'iod 
never  exceeded  ten  in  any  one  montli. 

These  additional  persons,  however,  made  it  i^ossible  to  cleai'  uj)  accumulated  woi-k 
and  hasten  the  return  to  our  normal  schedule.  It  is  hoped  that  this  may  l)e  ac- 
complished early  in  the  present  fiscal  yeai'. 

The  woi'k  of  the  Traffic  l)i\isi()n  is  cari'ied  on  under  four  sections  hn(>n1oi\\', 
Mapping,  Ti'affic,  and  Fiscal. 

Inventory 

With  the  assistance  ren(l(>red  by  persoimel  tempoi'arily  transfei-red  from  the 
Construction  Di\-ision  a  complete  reinventory  was  made  of  the  roads  on  the  State 
highway  system  totaling  4,479.78  miles.  In  addition,  a  reinventoiy  was  made  of 
the  county  roads  in  (Jarrett  County  and  many  miles  of  I'oads  added  to  the  Couiit>' 
road  system  of  the  respective  counties  were  inventoried. 

The  accomplishment  of  this  field  work  made  it  possil)le  to  bi'ing  tlie  I'ecords  to 
date  and  make  further  progress  towai'd  new  State  and  county  ma])s  for  which  the 
need  is  great. 

In  Table  1  is  given  the  mileage  of  roads  \)y  types  for  the  County  and  the  State 
highway  systems  for  each  county,  each  (Migineei'ing  district,  and  for  the  State  as  a 
whole.  These  mileage  data  were  compiled  from  th(^  field  I'einventoiy  and  apply  as 
of  January  1 ,  1941). 

Other  accomijlishuKMits  of  the  Inventory  D(^partmenl   were: 

Preparation  of  the  annual  Local  Mileage  and  State  Mileage  foinis  for  \\\v  Public 
Roads  Administi-ation. 

Revision  of  the  Federal-aid  system. 

Layout  of  a  Federal-aid  Secondary  system  with  substantiating  data,  maps, 
and  descripti\e  nairati\'e. 

Maps  segregating  the  county  roads  of  each  county  into  those  of  primary, 
secondary,  tertiary  and  local  importance  were  re\'iewed  and  revised  for  use  as  a 
basis  for  the  selection  of  roads  to  be  included  in  the  proposed  I'Vderal-aid  Second- 
ary system. 

The  i)ost-war  piograni  of  eacli  of  the  28  counties  was  re\ie\ved  and  recommenda- 
tions made. 
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Roadside  Interviewing.     Origin  and  Destination  Traffic  Studies 


Parking  Survey  in  Baltimore  City.     Curb  Interview 


Vehicles  Experiencing  Difficulty  in  Leaving  St.  Paul  Garage  due  to  Heavy 
Traffic  on  St.  Paul  Street  and  mhich  also  Block  the  Sidewalk 


Parking  Aukas  in  I^alti.viokk  City.      The  Multiplk  Dkck  SrHr<  fure  and  the 

1*lain  Parking  Lots 
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The  20-ycar  road  ])i()iii'ani  prepared  toi-  the  State  Roads  Conimissioii  in  1939 
was  revised  to  the  year  194(). 

The  County  and  State  annual  road  iniproNenients  were  kept  current  tlu'ough 
the  cooperation  given  by  the  Disti-iet  Engineers  and  the  County  Road  Engineers. 

Formuhie  proposed  for  th(>  allocation  of  gas  tax  funds  to  the  counties  and  to 
the  cities  were  reviewed. 

Construction  design  and  speciiications  foi-  county  i)ost-Avar  i)rojects  were  re- 
\iewed . 

Review  of  1944  military  access  road  construction  and  costs  were  made  for  sub- 
mission by  the  Chief  Engineer  to  the  Maryland  State  Planning  Commission. 

Roads  in  ^Maryland  to  be  inchuk^l  in  the  proposed  National  System  of  Inter- 
state highways  were  selected  and  sho\ni  on  maps  for  submission  by  the  State 
Roads  Commission  to  tlu>  Public  Roads  Administration. 

Tables  were  prepared  listing  incori)orate(l  and  unincorporated  to^^Tls  in  Mary- 
land giving  population  of  each  and  ai-ranged  by  population  groups  and  by  coun- 
ties. 

The  boundaries  of  the  12  url^an  areas  of  over  5,000  population  in  Maiyland  wei'e 
delimited  on  maps  and  dcsci-iption  prepared  of  each. 

All  inventory  records  ha\e  been  correlated  with  corresponding  information  of 
other  Divisions  and  catalogued  for  reference,  ^'aluable  use  has  been  made  of 
the  data  and  it  has  been  widely  disseminated  throughout  the  Country  for  use  of 
Federal  Agencies,  State  Highway  Departments,  Counties,  Cities,  Industries, 
Consultants,  Corporations,  Companies,  and  individuals.  During  the  two  years 
covered  by  this  report  data  have  been  supplied  on  4(52  occasions. 

Mapping 

Despite  the  lack  of  trained  draftsmen  a  surprising  amount  of  map  work  has  been 
accomplished.  As  no  entii-el>'  ncnv  State  and  County  maps  have  been  published 
since  1939  the  demand  for  new  maps  was  exceedingly  great  so  exti-a  effort  was  put 
forth  to  meet  this  demand  particulai'ly  for  the  State  map. 

All  new  maps  prepared  by  the  Division  incorporate  plane  coordinates  in  i-ed. 
Another  innovation  is  the  alphabetical  listing  of  to\Mi  names  and  geographical 
features  giving  the  plane  coordinates  of  each  to  expedite  their  location  on  the  maps. 
With  the  capable  assistance  of  Mr.  C.  F.  Merriam  of  the  Pennsylvania  Water 
&  Power  Company  and  the  cooperation  of  the  Maryland  State  Police  and  the 
Maryland  State  Planning  Commission  some  1 1 ,000  oi-  more  town  and  other  names 
have  been  listed  on  cards  with  State  coordhiates  and  other  pertinent  information. 
These  cards  have  been  filed  alphabetically  by  counties.     They  will  be  used  to 
check  names  of  places,  water  and  goegraphical  features  on  the  county  maps  and 
all  those  showTi  on  the  maps  will  be  listed  alphabetically  and  coordinates  given 
for  each  as  was  done  on  the  State  (Jeneral  Highway  and  Tourist  maps. 
To  the  few  in  the  drafting  ro<jm  a  debt  of  giatitude  is  due  for  the  following  ac- 
complishments : 
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Tlic  completion  and  i)ul)lica1i()n  of  the  new  Statr  ( IcMicral  Iliglnvay  inaj)  of 
which  1,000  lithojiiaphcd  prints  in  c()h)r  arc  now  available.  TIh^sc  majis  an^ 
drawn  to  an  api^oxiniatc  scale  of  \"  to  4  miles. 

The  completion  and  jjiihlication  of  the  194()-1947  Tourist  map  made  hy.  re- 
duction to  one-half  scale  of  tlu^  State  (ieiuM-al  lli<>;hway  maj).  The  State  Roads 
Commission  authorizcMJ  the  lith()5>;raphin<>;  of  50,000  of  these  maps  for  fre(>  dis- 
tribution. They  haxc  just  recently  become  availal)le  and  so  fai'  more  than  one- 
fifth  of  the  total  copiers  lui\e  been  distributed. 

The  (lenei-al  Highway  maps  for  nine  counties  \vd\v  been  icxised  and  those  for 
four  other  counties  are  nearing  completion.  When  the  tiacings  of  the  maps  for 
these  thiiteen  counties  are  completed,  lithographic  i)rints  will  be  made  to  an 
approximate  scale  of  k"  to  1  mile  or  I  the  scale  of  tlu^  tracings. 

A  State  map  was  ))repared  sliowing  the  i(^\is(Hl  Twenty  Yeai'  proi)os(Ml  road 
improvemcMit  jirogram  using  symbols  to  indicate  the  ultimate  tlesired  geometi'ics. 
A  State  map  was  pi'(>pai-(Ml  showing  the  reN'ised  Federal-aid  system. 

The  proposed  Federal-aid  Secondary  system  of  the  State  was  shown  on  a  State 
map  for  the  system  as  a  whole  and  s(>pai'ately  foi-  each  county  on  county  maps. 

A  State  map  was  prepar(>d  showing  by  symbol  those  roads  in  Maryland  rec- 
ommended for  inclusion  in  the  proposed  National  System  of  Interstate  Higiiways. 

Bridge  data  including  type,  load  capacity,  vertical  and  horizontal  clearances, 
for  bridges  on  the  State  highway  system  were  placed  on  a  State  map  to  make  the 
information  readily  available.  Similar  data,  to  the  extent  of  its  availability, 
are  being  prepared  for  biidges  on  county  roads  and  shown  on  maps  of  the  re- 
spective counties. 

County  maps  have  been  prepared  showing  the  status  of  all  public  i-oads  as 
determined  from  the  latest  a\'ailable  information. 

On  maps  of  each  county  have  been  shown  by  symbol  i-oads  classihed  into  those 
of  primary,  secondar}^  tertiary,  and  local  importance. 

The  approved  post-war  projects  for  each  county  have  been  designated  on  maps 
of  the  respective  counties. 

Ai'ter  correlation  of  the  data  obtained  by  field  reinventory  with  the  records  of 
the  Maintenance  Division,  straight  line  diagrams  were  prepared  on  tracing  linen 
for  each  road  on  the  State  highway  system  by  routes.  These  diagrams  afiord  a 
ready  means  of  incorporating  improvements,  additions,  abandonments  and 
changes  in  a  manner  than  keeps  the  status  of  the  roads  completely  current. 

Considerable  work  has  been  done  in  reviewing  maps  of  Maryland  pi'epared  l)y 
the  U.  S.  Army  Map  Agency  and  other  FediM'al  agencies  and  making  corrections 
to  these  maps. 

Also  much  assistance  has  been  given  to  other  mapping  agencies  in  keeping  their 
maps  of  Maryland  up  to  date. 

Numerous  charts  were  prepared  co\eruig  special  stutlies  made  for  the  State 
Roads  Commission.  These  vary  from  simple  plans  and  profiles  at  intersections 
to  channelization  to  more  complicated  Freeway  Inteichanges. 
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As  evidence  of  the  growing  popular  demand  for  our  maps  a  total  of  3,292  State 
and  county  maps  were  distributed  between  July  1,  1944  and  June  30,  1946.  Of 
these,  2,671  were  maps  of  the  various  comities  and  621  were  State  maps.  Of  these 
totals  497  State  and  2,050  county  maps  were  sold  for  a  total  of  $1,107.16.  The 
number  of  maps  reported  as  distributed  during  this  two-year  period  is  exclusive 
of  those  used  by  the  several  departments  and  districts  of  the  State  Roads  Commis- 
sion. 

Traffic 

The  personnel  of  the  traffic  section  suffered  the  least  from  the  war.  The  death  of 
Mr.  E.  R.  Funk,  however,  was  a  serious  loss  to  the  division.  To  his  loyal  and  faith- 
ful service  in  connection  with  the  maintenance  and  ingenious  repair  of  the  18  I.B.M. 
photo-electric  recorders  may  be  attributed  the  successful  operation  of  this  equip- 
ment, some  continuously  since  early  in  1937,  without  serious  interruption  to  the 
years  of  valuable  records.  This  was  accomplished  when  replacements  were  not 
obtainable  and  repair  parts  extremely  difficult  to  get.  We  mention  this  as  a  com- 
pliment to  him  and  as  a  monument  to  his  memory. 

During  both  fiscal  years,  the  schedule  of  manual  classified  volume  counts  was 
carried  on  at  108  key  stations  the  location  of  which  is  shown  on  attached  map.  For 
this  phase  of  the  traffic  engineering  work  the  State  is  divided  into  two  districts. 
In  each  district  an  employee  with  the  classification  of  Traffic  Recorder  is  assigned  to 
make  the  counts.  Each  Traffic  Recorder  is  equipped  with  four  portable  automatic 
traffic  recorders  to  make  counts  on  local  roads  at  a  selected  group  of  stations  in 
addition  to  the  108  key  stations.  The  portable  recorders  are  also  placed  over  week- 
ends by  the  Traffic  Recorder  at  a  group  of  stations  selected  foi'  \'olume  counts  by 
geographic  characteristics. 

A  number  of  portable  automatic  recorders  are  placed  at  other  key  stations  over 
week-ends  by  office  personnel.  This  etiuipment  is  also  used  in  conducting  other 
traffic    engineering    studies. 

The  18  photo-electric  type  automatic  recorders  were  kept  in  continuous  operation 
din-ing  the  period.  These  recorders  have  been  serviced  and  repaired  by  one  man 
since  their  installation  in  the  fall  of  1936  until  January,  1946  when  the  entire  de- 
pai-tment  mourned  his  passing.  A  new  man  has  been  trained  and  is  carrying  on 
the  work.  Each  counter  is  regularly  visited  once  every  four  weeks  at  which  time 
they  are  thoroughly  inspected,  adjusted,  check  counts  made  and  tapes  removed. 
A  monthly  record  is  kept  of  the  performance  of  each  of  these  machines.  The  loca- 
tion of  each  of  the  I.B.M.  recorders  is  sho\Mi  on  the  accompanying  map. 

It  is  from  the  tapes  removed  from  these  machines  that  we  obtain  our  monthly 
traffic  volume  counts  which  data  ai-e  compiled  and  placed  on  cards  each  covering  a 
one- week  period.  Copies  of  these  cards  are  prepared  and  supplied  each  month  to 
the  Public  Roads  Administration.  These  data  together  with  that  from  the  other 
states  make  it  possible  for  them  to  give  traffic  volume  comparisons  and  trends  by 
years  and  gi-oups  of  yeai-s  by  states  and  by  regions  of  the  l-nited  States.     The  data 
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[iccuinulatcd  hy  these  inacliines  provide  us  with  ;i  means  of  detect  in  jj;  daily,  monthly 
and  annual  traffic  volume  variations.  It  was  possible  during  the  period  of  the  war 
to  clearly  determine  the  effect  of  the  rationing  of  motor  fuel  and  tires,  also  the  differ- 
ences in  volume  of  traffic  brought  about  by  changes  in  the  rationing  allowanc(\ 

The  traffic  data  gathered  by  the  Traffic  Recorders,  and  the  automatic  e(iuii)men( 
enable  us  to  prepare  monthly  traffic  tables  for  use  of  the  several  departments  of  the 
State  Roads  Commission,  the  Public  Roads  Administration  and  others  in  and  out  of 
the  State  who  are  vitally  interested  in  this  information.  The  small  map  accompany- 
ing these  monthly  reports  shows  by  symbols  the  location  of  each  of  the  108  key  sta- 
tions as  well  as  each  of  the  18  photo-electric  traffic  recorders. 

It  is  also  from  these  sources  that  we  have  been  al)le  to  keep  current  the  average 
tlaily  traffic  by  i-oad  sections  for  each  road  on  the  State  highway  system  by  years 
since  1937. 

World  War  II  is  continuing  it>.  effect  on  the  \-olume  of  traffic  on  all  of  th(>  i-ural 
highways  in  ^laryland.  This  is  evidenced  by  the  fluctuation  m  the  vohmie  of 
traffic  recorded  both  manually  and  mechanically  at  strategic  points  on  both  the 
State  and  County  highway  systems  and  also  by  the  consumption  of  gasoline  as 
compiled  by  the  State  Comptroller  of  the  Treasury. 

The  total  volume  of  traffic  passing  13  ofthe  I.B.M.  recorders  during  1<)41,  the 
last  normal  year  preceding  the  war,  was  18,440,  G63  \'ehicles  compared  to  1 1 ,4()4,3o4 
Aehicles  for  the  year  1944,  or  a  decrease  of  37  per  cent.  Duruig  the  first  eight 
months  of  1945,  when  gas  and  tire  rationing  was  still  in  effect,  a  total  of  7,732,704 
vehicles  passed  this  group  of  13  photo-electric  counters  compared  to  12,401,052 
vehicles  during  the  same  period  in  1941  or  a  drop  of  38  percent.  During  the  last 
four  months  of  1945,  after  rationing  was  abandoned,  the  traffic  passing  these  count- 
ers totaled  4,920,997  vehicles  compared  to  5,708,311  in  the  same  period  of  1941 
or  a  decrease  of  18  percent.  During  the  first  six  months  of  1940  there  was  a  steady 
increase  in  travel  on  the  highways  of  the  State  as  evidenced  by  a  total  of  7,928,182 
vehicles  passing  the  same  13  counters  during  this  period  compai'ed  to  8,530,529 
vehicles  during  the  first  half  of  1941  or  a  decrease  b(4()w  thi^  normal  year  of  only 
7  per  cent. 

The  gasoline  consumption  in  1944  compared  to  1941  shows  a  decrease  of  2()  pei'- 
cent.  For  the  first  eight  months  of  1945  during  rationing  the  consumption  was 
21  percent  less  than  1941  and  13  percent  less  diu'ing  the  last  four  months  when  no 
rationing  was  in  effect.  During  the  fir.st  six  months  of  194()  gasoline  consumj^tion 
has  shown  a  slight  increase  o\er  1941 ,  the  year  in  which  an  all-time  high  was  reached. 

While  different  reasons  may  ))(>  assigned  by  many  persons  for  this  situation,  it  is 
aj)paient  that  gasoline  consumption  never  leached  the  low  attained  by  travel  on  the 
rural  highways.  With  new  cais  unolitainable  and  I'cpair  parts  foi-  old  cars  difficult 
to  secure,  the  heavier  loading  of  these  older  cars  and  ciiange  in  travel  pattern  all 
tended  to  decrease  the  mileage  obtained  per  gallon  of  gas  consumed.  So  for  the 
same  mileage  of  travel  consideiably  more  gas  was  used.  Also  the  influx  of  war- 
workers,  reflected  in  the  incicase  in  Maryland  registrations  for  the  i-egist  rat  ion  year 
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ended  March  31 ,  1940,  accounts  for  some  of  the  recent  increase  in  gasohne  consump- 
tion. 

During  the  two  years  ending  June  30  past,  the  di\'ision  made  a  total  of  196  special 
studies  for  the  State  Roads  Commission.     These  studies  varied  from  speed  zoning 
of  highways  to  studies  for  interchanges  for  proposed  Freeways.     They  included 
many  studies  of  intersections  for  traffic  control  and  channelization. 
Among  the  more  important  and  technical  of  these  were : 

The  Transportation  Study — Baltimore  Metropolitan  Area. 
Proposed  layout  of  interchanges  in  event  of  the  establishment  by  the  State 
Roads  Commission  of  the  Pulaski  Highway  as  a  Freeway. 

Traffic  potential  to  interchanges  proposed  by  the  J.  E.  Greiner  Company  for 
the  Baltimore- Washington  Freeway. 
Annapolis  by-pass  study. 
Easton  by-pass  study. 
Loadometer  resurvey  in  1944  and  1945. 

Treatment  of  roads  to  the  Naval  Center  at  Patuxent  and  the  intersection  of 
what  formerly  was  Jarboesville. 

Cooperative  studies  with  other  states,  the  Public  Roads  Administration,  the 
American  Association  of  State  Highway  Officials,  the  Eno  Foundation,  and  other 
agencies,  public  and  private,  interested  in  modem  highways  and  their  safeexpedi- 
tion  of  traffic. 

Fiscal 

The  fiscal  and  statistical  section  lost  all  of  its  trained  personnel  during  the  war, 
most  of  whom  entered  the  armed  forces  of  the  Nation.  This  department  is  now 
being  re-manned  and  we  are  fortunate  in  having  two  of  oui'  most  valuable  former 
employees  return  to  us  after  the  war. 

The  work  of  this  section  has  been  confined  entirely  to  the  maintenance  of  essential 
records.  With  the  return  of  the  two  former  employees  the  cont'nuing  phase  of  the 
Road  Life  Study  has  been  revised  and  it  is  hoped  soon  the  county  and  city  financial 
studies  may  be  resumed. 

Transportation  Study — Baltimore  Metropolitan  Area 

In  May  1945  the  Transportation  Study — Baltimore  Metropolitan  Area  was  in- 
augurated by  the  State  Roads  Commission  to  conduct,  in  cooperation  with  the 
City  of  Baltimore  and  the  U.  S.  Public  Roads  Administration,  a  comprehensive 
transportation  study  in  the  Baltimore  Metropolitan  Area.  The  area  of  the  study 
is  bovmded  approximately  by  Naylor  Lane,  Old  Court  Road,  Cromwell  Bridge  Road 
and  Joppa  Road  on  the  north ;  on  the  east  by  a  line  north  and  south  through  Back 
River  and  paralleling  the  City  boimdary  2^  miles  east  thereof ;  on  the  south  by  the 
southern  corporate  limits  of  Baltimore  and  the  Patapsco  River;  and  on  the  west  by 
the  Rolling  Road.  The  Study  Area  comprises  some  170  Square  miles  and  has  an 
estimated  population  of  1 ,100,000  persons. 
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Because  of  the  tremendous  volumes  of  traffic  encountered  and  t'urtlicr  IxK-ause  of 
the  imminence  of  the  need  for  soUitions  to  the  problem  within  a  reasonable  time, 
the  usual  on -street  origui  and  destination  type  of  survey  was  not  practical  in  making 
this  Study. 

Tn  conducting  road  and  street  planning  surveys  the  end  results  desired  are  the  same 
whether  in  rural  or  urban  aieas  and  that  is  a  measure  of  the  movement  of  persons 
and  goods  for  which  provision  must  be  made.  In  rural  areas  this  movement  can 
be  measured  with  sufficient  accuracy  to  meet  practical  needs  by  counting  and  le- 
cording  vehicles.  In  urban  areas  this  will  not  suffice  for  in  addition  to  passenger 
cars,  buses  and  trucks  the  movement  of  individuals  themselves  must  be  measured 
wliether  they  travel  by  private  vehicle,  truck,  taxi,  street  car,  bus,  or  otherwise. 

Because  of  the  immensity  of  the  project  and  the  time  element  the  tra\(^l  habits 
within  the  Study  Area  were  obtained  by  the  "sampling  method"  the  accuracy  of 
which  has  been  pi-oven  by  national  public  opinion  polls,  the  Biu'eau  of  the  Census 
and  by  the  experience  of  other  metropolitan  ai'cas  hi  conducting  surveys  of  this 
nature.  The  success  of  the  procedure  depends  on  the  selection  of  a  truly  representa- 
tive sample.  This  was  done  strictly  and  inflexibh'  on  a  geographical  distribution 
basis  with  census  tracts  as  division  units.  Jugt  as  inflexibly  the  samples  selected 
were  adhered  to  in  the  interviewing. 

The  Study  was  divided  into  two  phases — the  internal  survey  and  the  external  sur- 
vey. In  the  internal  surNey  a  5  percent  sample  was  used  for  home  interAiews  and 
20  percent  sample  for  truck  and  taxi  interviews. 

On  all  I'oads  intersecting  the  boundary  around  the  Study  Area  carrying  a  signifi- 
cant volume  of  traffic  all  car  and  truck  (lri\ers  were  stopped  and  questioned  as  to 
the  origin  and  destination  of  their  particular  trips.  These  two  phases  of  the  Study 
were  carried  on  simultaneously  and  the  data  recorded  at  the  external  stations  weie 
correlated  with  the  internal  interview  information. 

Twenty-eight  of  the  54  roads  leading  into  the  Study  Area  carried  94  percent  of  the 
daily  traffic  as  sho\\ii  on  Table  2.  The  external  stations  were  set  up  on  these  28 
highways  where  ()3.5  percent  of  all  \ehicles  passing  through  the  stations  were  stopped 
and  interviewed. 

Information  was  obtained  only  for  week-day  tra^'el  from  Mondays  thi'ough  Fri- 
days both  internal  and  external. 

The  accuracy  of  the  expanded  data  from  the  internal  and  external  surveys  has 
been  checked  by  comparison  with  actual  counts  made  at  each  of  the  threecontrol 
points,  and  ten  roads  and  streets  crossing  the  screen  line.  For  control  points  Han- 
over Street  Bridge,  Oilcans  Street  Viaduct,  and  Howard  Street  Bridge  were  used 
while  Herring  Run  traversing  the  Baltimore  Metropolitan  Area  from  the  Cordon 
Line  on  the  north,  southeasterly  through  the  City  was  used  as  the  screen  line. 

These  checks  have  been  applied  and  found  to  be  better  than  88  percent  accurate 
which  speaks  well  for  the  acciu'acy  and  completeness  of  the  Study. 

All  field  work  in  connection  with  the  internal  and  external  survej's  was  completed 
on  Noveml)cr  30  of  last  vear.     The  tremendous  \()lumc  of  data  has  been  analvzcd; 
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numerous  tables,  charts  and  plates  prepared;  and  Ihe  n^port  is  now  beinjj;  prepared 
for  pul)lication. 

The  Parking  Suivey,  the  Hnal  phase  of  the  Study  ^vas  imdertaken  in  March  of 
this  year.  The  tic^ld  woik  has  been  completed,  data  compiled  and  placed  on  30,000 
punch  cards. 

The  Parking  Survey  was  confined  to  127  blocks  of  (he  downtown  business  area 
of  Baltimore  where  the  operators  of  all  cars  parking  at  the  curb,  in  garages  or  on 
lots  were  interviewed  between  10  o'clock  A.M.  and  6  o'clock  P.M.  on  Mondays 
through  Fridays.     During  the  survey  a  total  of  28,935  motorists  were  inter\iewed. 

The  data  are  now  being  analyzed  preparatory  to  writing  and  publishing  the  le- 
port. 

The  Study  has  been  most  comprehensi^•e  and  will  supply  rational  solutions  to  the 
transportation  and  parking  problems  in  lialtimore  City  both  of  which  are  acute. 

Already  much  of  the  information  obtained  has  been  used  by  the  pai'ticipating 
agencies  in  connection  with  deciding  the  validity  of  certain  suggested  highway  fa- 
cilities. Also  much  information  on  th'e  parking  problem  has  been  supplied  the 
Baltimore  Transit  Company  in  connection  with  their  plan  for  perimeter  parking 
and  mass  transportation  from  such  facilities  to  the  downtowTi  area. 

The  directing  staff  of  the  Transportation  Study — Baltimore  Metropolitan  Area 
is  comprised  of — 

Wm.  F.  Childs,  Jr.  J^ircctur,  Traflu;  Division  Director 

State  Roads  Commission  of  Maryland 
A.  F.  Di  Domenico  .Junior  Associate  Engineer  Asst.  Director 

lialtimore  City 
Gee.  N.  Lewis,  .Jr.  Traffic  Manager,  Traffic  Division  Traffic  Manager 

State  lioads  Commission  of  Maryland 
Janet  McCreary  J)auni        Stenographer-Accounting,  Traffic  Div.       Secretary 

State  I{oafls  Commission 

Bureau  of  Control  Surveys  ami  Maps 

By  action  of  the  Bureau  of  Control  Surveys  and  JMaps  on  July  2,  1945,  the  follow- 
ing were  named  to  serve  as  an  interim  committee  to  cairy  on  the  work  of  the  late 
Mr.  C.  B.  Kegarice,  insofar  as  practicable,  in  the  development  of  plane  coordinates 
to  the  benefit  of  the  State  of  Mar>iand  and  the  engineering  profession : 

Chairman  Wm.  F.  Childs,  Jr.,  State  I{oads  Commission 

B.  E.  Beavin,  J.  K.  Greiner  Company 

C.  F.  Merriam,  Pennsylvania  Water  &  I'ower  Company 
J.  T.  Singewald,  State  Geologist 

This  committee  undertook  to  do  what  it  could  to  promote  the  development  and 
use  of  plane  c<jordinates  but  recognized  that  its  contributions  would  be  small  indeed 
compared  to  the  work  done  by  Mr.  Kegarice  jiiior  to  his  death  on  October  23,  1942. 
Because  of  the  depletion  of  personnel  of  the  Bureau  of  Control  Surveys  and  Maps, 
Mr.  Kegarice  was  transferred  to  the  Traffic  Division  on  October  1 ,  1942  and  carried 
on  his  work  here  imtil  the  time  of  his  death. 

Before  the  a])i)ointment  of  the  interim  committee  much  had  been  done  by  the 
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Traffic  Division  with  the  assistance  and  cooperation  of  Mr.  C.  F.  Merriam  and  Mr. 
B.  E.  Beavin  m  the  use  of  plane  coordinates  by  the  State  Roads  Commission  and 
their  adoption  for  use  on  our  future  maps. 

The  committee  and  its  individual  members  have  done  much  to  encourage  the  use 
of  plane  coordinates  by  engineers,  surveyors,  State  agencies,  public  utilities,  cor- 
porations, companies  and  individuals. 

The  committee  has  encouraged  and  received  splendid  cooperation  from  the  U.  S. 
Coast  and  Geodetic  Survey,  the  American  Congress  on  Surveying  and  Mapping, 
pul)lic  utilities,  and  individuals. 

It  is  hoped  the  Plans  and  Survej^s  Division  of  the  State  Roads  Commission  will 
adopt  the  use  of  controls  already  available  and  extend  them  where  practical. 
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Headquarters     Salisbury,  Maryland 

C.  ALBERT  SKIR\'EN 

Acting  District  Engineer 

P.  C.  COOPER  HARRY  V.  JONES 

Acting  Assistant  District  Engineer  Acting  Assistant  District  Engineer 

Construction  Maintenance 

JJoiiCHESTEii  County 

WM.  H.  MOORE 

Resident  Maintenance  Engineer 

Somerset  County 
HAROLD  H.  CULLEN 

County  Roads  Superintendent 

Wicomico  County 
C^ARROLL  L.  BREWINGTON,  JR. 

Acting  Resident  Maintenance  Engineer 

Worcester  County 
WM.  F.  WALLER 
Resident  Maintenance  Engineer 
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A  Surface  Treated  CiRAVEL  County  Road  which  was  Improved  under  the 
Commission's  Supervision  in  Sinepuxent  Neck  Worcester  County 


■^ 


A   COT'NT^     1U)AD    JiKlWEEN    KeHOBETH    AND    IIaROLD    ToST    OFFKE    IN    SOMKKSKT 

County  which  Has  Been  Surfaced  with  Gravel  and 

oilkd  x'nder  the  commission's  supervision 

SO 
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On  the  State  Syslcin  the  two  outstaiidiiiji;  jji-ojccts  ol'  const  inict  i^ii  Ikiac  been  tlic 
buikling  ol"  one  lane  of  a  proposed  dual  hij>;h\vay  tVoni  Mt.  I  lolly  toward  \'ienna, 
a  distance  ot  approximately  eight  miles  and  const  ruction  of  a  similai'  \\pv  in  Wor- 
cester County  from  Pocomoke  to  the  \'irginia  Line,  approximately  li\-e  miles,  l^ach 
of  these  proj(H'ts  replaced  existing  narrow,  weak  and  overcrowded  roads  especially 
the  Worcester  County  project.  In  connection  with  the  two  above  projects  there 
were  constructed  under  separate  contiacts  timbei'  concrete  composite  bridges  at 
liig  Mills  in  Dorchester  County  and  at  Wagram  Creek  in  ^^'ol■cestel■  County. 

A  small  timber  bridge  at  Cabin  Creek  in  Dorchester  County  built  as  a  temporary 
structure  in  1933  when  a  former  concrete  bridge  washed  out  in  a  stoiin  was  i-eplaced 
by  a  composite  timber  concrete  structure.  The  old  timber  structure  at  this  place 
had  become  dangerous  due  to  the  decay  of  the  untreated  matei'ial  used. 

The  maintenance  of  the  State  Highway  System  has  been  mainly  routine  main- 
tenance, that  is,  keeping  in  good  repair  and  safe  for  public  use  the  existing  State 
Highway  System.  The  convenience  and  safety  of  the  travelling  public  has  been 
greatly- improved  by  the  placing  under  contract  of  three  inches  of  Specification  "B" 
on  deteriorated  sections  of  road  between  Salisbury  and  Princess  .\nne  on  Route 
13  and  between  Salisbury  and  Parsonsburg  on  Route  213.  Although  these  two 
projects  materially  reduced  the  cost  of  operation  of  the  District  Maintenance  Forces, 
many  more  miles  of  this  type  of  work  are  needed  in  this  district  to  build  the  condition 
of  the  pavements  up  to  the  standards  deserved  by  present  day  ti'afhc.  Scarcity 
of  manpower  in  the  gangs  caused  by  the  War  activities  such  as  men  going  into  the 
armed  forces  and  the  competition  in  the  wage  rates  of  ship  yards,  munition  plants, 
and  other  War  activities  has  greatly  hampered  the  general  maintenance  oj)(Mations 
as  well  as  the  difficulty  of  obtaining  parts  to  repair  the  little  e(iuipment  wc  have. 
This  has  been  particularly  noticeable  in  our  inability  to  keep  the  roadsides  and  signs 
prop*'i*ly  mowed  and  cleaned  around  by  hand.  Fortunately  by  careful  use  of 
rolling' ecjuipment  we  have  been  al)le  to  carry  out  oiu'  surface  treatment  programs 
without  delay  but  in  fear  that  each  day  one  or  more  of  the  trucks  would  break- 
down and  go  out  of  service  for  a  consideral)le  jjeriod  of  time.  It  is  also  very  foi- 
tmuite  that  the  two  wintei'  seasons  reciuired  practically  no  snow  remoxal  wliicli 
operations  calls  for  the  best  that  etiuipment  has  to  give. 

The  maintenance  operations  in  this  district  cover  not  only  the  State  System  of 
roads  but  also  approximately  1733  mil(>s  of  County  roads.  Here,  indeed,  on  the 
Coimty  Road  System  has  the  lack  of  eciuipment  and  scarcity  of  repair  parts  been 
keenly  felt.  At  the  ])resent  time,  for  instance,  in  Dorchester  County  two  of  the 
three  State  owned  motor  |)ati()ls  assigned  to  the  County  arc  out  of  woi'k  waiting  for 
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repair  parts.  One  of  them  has  been  waiting  for  a  period  of  four  months.  This  is 
typical  in  all  counties  in  this  district.  Many  new  units  of  this  t^^pe  are  needed  to 
keep  the  roads  properly  bladed  at  sufficiently  frecjuent  intervals  of  time  to  keep  the 
roads  in  proper  shape. 

There  are  assigned  to  this  district  two  power  shovels,  one  of  f  yard  capacity  and 
one  of  I  yard  capacity.  These  units  operate  constantly  when  they  are  not  broken 
do^^'n  waiting  for  repair  parts  in  such  operations  as  digging  gravel  for  use  in  repair  to 
the  County  roads  and  unloading  cover  material  for  surface  treatment  and  later  in 
the  season  loading  this  material  on  trucks  for  the  surface  treatment  operation .  Even 
mth  their  constant  use  it  has  been  necessary  to  hire  this  type  of  equipment  for  prac- 
tically all  of  the  gravel  digging  operations  in  Dorchester  County. 

Dorchester  C-ounty 

The  maintenance  operations  in  this  County  have  consisted  mainly  of  blading  the 
roads  to  retain  their  shape  and  the  hauling  of  local  gravel  to  stabilize  the  surfaces. 
In  addition,  approximately  twenty  miles  of  roads  have  been  regraded  and  of  this 
amount  G.G  miles  surface  treated.  We  have  some  small  timber  bridges  which  have 
rotted  out  and  have  been  replaced  by  maintenance  forces  with  treated  timber  struc- 
tiwes. 

Wicomico  County 

The  maintenance  operations  on  Wicomico  County  roads  have  been  confined 
mainly  to  blading  the  existing  surfaces  and  surface  treatment  of  3.6  miles  of  former 
gravel  roads. 

Somerset  County 

In  Somerset  County  the  operations  have  been  as  above,  there  having  been  surface 
treated  of  existing  gravel  roads  one  and  one-half  miles,  and  on  a  fifty-fifty  basis  with 
Worcester  County  one  mile  of  road  on  the  dividing  line  between  the  two  counties. 

Worcester  County 

The  general  maintenance  operations  in  Worcester  County  have  been  the  same 
as  that  noted  m  the  other  three  counties  with  the  exception  that  there  was  found  to 
be  16.8  miles  of  gravel  stabilized  roads  fit  for  surface  treatment.  This  was  possible 
due  to  the  results  of  an  extensive  W.P.A.  program  before  the  War  and  to  funds 
furnished  by  the  County  C'ommission  from  other  sources  than  the  maintenance 
funds. 

General  Comments 

Due  to  increases  paid  to  the  hourly  labor  and  to  the  salaried  maintenance  group 
which  took  effect  May  1,  1946,  it  has  been  recognized  by  the  various  Boards  of 
County  Commissioners  that  one-half  of  the  one  and  one-half  cent  gas  tax  is  not 
sufficient  to  maintain  these  roads  in  that  condition  reasonably  demanded  by  the 
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public  and  lor  Uiis  roason  tor  Ihc  nv\{  su('('(M>(liii<i  fiscal  Near  these  Hoards  of  County 
Commissioners  have  agreiMl  (hat  we  nia>'  six-nd  the  entire  one  and  one-half  cent  es- 
timated fias  tax  revenue  on  the  nituntenance  of  County  roads.  I'iuUm-  the  existing 
law  this  condition  can  only  exist  until  June  'M),  1947  from  wiiicii  time  onward  50% 
of  the  one  and  one-half  f>,as  tax  must  he  spent  on  construction. 

Increased  revenue  is  necessary  for  the  maintenance  of  these  roads  and  it  is  well 
to  considei'  that  as  the  unit  cost  of  operations  under  mahitenance  has  increased  ami 
as  the  cost  of  everything  else  has  increased  then  the  increased  funds  needed  will 
have  to  come  from  increased  taxation  whether  it  be  from  local  real  estate  taxes 
or  an  increase  in  the  gas  tax. 


DISTRICT  No.  2 
Headquarters-  Chestertown,  Maryland 

ROLPIl  TOWNSHEND 
District  Engineer 

C.  R.  SHARRETTS  L.  B.  DEPUTY 

Assistant  District  Engineer  Assistant  District  Engineer   . 

Construction  Maintenance 

Caroline  County 
HARRY  WALDORF 

Resident  Maintenance  Engineer 

Cecil  County 
J.  J.  WARD,  JR.  JOS.  T.  RICHARDS 

Junior  Assistant  Highway  Engineer  Resident  Maintenance  Engineer 

(Maintenance  of  State  Roads)  (Maintenance  of  County  Roads) 

Kent  County 

OWEN  S.  SELBY 

Resident  Maintenance  Engineer 

Queen  Anne's  County 
WM.  F.  LEAVERTON 

Resident  Maintenance  Engineer 

Talbot  County 
HARRY  C.  RASH 

Resident  Maintenance  Engineer 

CLYDE  C.  THRIFT 

District  Equipment  Supervisor 
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XoRTHEAST  Creek  Bridge,  Route  272  Northeast  to  Bayview 
A  structure  built  in  1903  on  what  was  then  a  County  Highway. 


This  Modern  Structure  Whkh  Replaces  the  Old  Bridge,  Completed  u\  1946 


DISTRICT  No.  2 

This  district  comprises  Caroline,  Cecil,  Kent,  Queen  Anne's  and  Talbot  Counties. 
The  State  and  County  mileage  maintained  in  this  district  is  as  follows: — 

State  Roads  Couilly  Roads 

Caroline  County 141.18  468.11 

Cecil  Countv 193. 2S  441 .  10 

Kent  Countv 145.70  2S4.57 

Queen  Anne's  Countv 147.42  3»4.23 

Talbot  County 103.28  280.12 

Total  miles  maintained 730.86  1,818.13 

There  are  a  considerable  number  of  bridges  both  on  the  State  and  County  system 
the  steel  work  of  which  needs  painting.  They  have  suffered  badly  because  of  our 
inability  to  get  the  proper  paint.  The  folk)\\-ing  State  bridges  should  be  recon- 
structed or  replaced: — 

Sassafras  River  Bridge  between  Cecil  and  Kent  Counties 

Chester  River  Bridge  at  Crumpton  between  Queen  Anne's  and  Kent  Counties 

Wye  Island  Bridge  in  Queen  Anne's  County 

Greensboro  Bridge  in  Caroline  County 

Bridge  over  Choptank  at  West  Denton  in  Caroline  County 

County  line  bridge  over  Tuckahoe  between  Queen  Anne  and  Hillsboro 

Two  bridges  over  Radcliffe  Creek,  one  on  Route  20  and  one  on  Route  289 

The  maintenance  of  both  State  and  Coimty  roads  suffered  materially  during  the 
war  because  of  our  inability  to  secure  labor,  materials  and  equipment.  Xo  recon- 
struction was  done.  Xo  construction  was  done  other  than  access  roads.  It  is 
noticeable  that  the  demand  for  better  and  higher  type  highways  is  increasing.  La- 
bor costs  have  increased  and  we  are  still  imable  to  obtain  ec[uipment.  The  cost  of 
materials  also  has  mcreased,  all  of  which  makes  the  cost  of  work  considerably  higher 
than  it  has  ever  been  before.  The  gasoline  revenue  is  increasing  but  it  is  not  com- 
mensurate ^\^th  the  demand  and  cost  of  maintenance  and  construction.  It  there- 
fore appears  that  some  arrangement  will  have  to  be  made  for  an  increase  in  fimds 
necessaiy  for  the  maintenance,  construction  antl  reconstniction  of  the  highways 
and  bridges. 

During  the  \'ear  1946  damage  was  done  by  flash  storms,  estimated  to  cost  approxi- 
mately $90,000.00,  one-hah  each  on  Coimty  and  State  roads. 

There  are  prison  labor  forces  working  in  this  district,  approximately  50  of  them  on 
State  maintenance  and  10  on  Coimty  maintenance.  There  is  a  large  force  of  from 
.30  to  60  working  on  special  projects  (betterments),  this  number  depending  upon  the 
demand  of  Queen  .\nne*s  County  for  most  of  these  men  to  be  used  on  farms.  With 
the  prison  labor  work  and  betterments,  the  widening  of  the  road  from  Goldsboro 
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A  Typical  Unimproved  Cointy  Road  in  Cecil  County 


The  Same  Road  Indicated  above  after  Shaping  and  Sckfacixg  with  Local 
Gravel  under  the  Commlssion's  Supervision 

It  is  between  Blueball  and  Nellie's  Corner  in  Cecil  County. 
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toward  In^U'sidc  has  been  started.  The  Wankiiiji  and  iinpioNcnient  of  sliarp  curves 
on  Route  404  between  llillsboroand  Lonj>;'s  Sehool-house  Corner  has  been  completed. 
The  gratUng,  thaining  and  widening  of  Route  213  from  Centreville  to  AVye  Mills 
has  been  completed  with  the  exception  of  some  artificial  drainage  structures.  The 
work  of  widening  the  surfacing  has  been  completed  from  Centre\ille  to  Queenstown. 
It  is  planned  to  do  similar  widening  woik  on  Route  404  between  ^^'ve  Mills  and 
Queen  Anne. 

Carolixk  Cor  XT  y 

The  bi'idge  oxer  I'ull  Hrancli  on  Route  313  noi'tli  of  l*'edeialsburg  lias  been  com- 
pleted, eliminating  a  hazardous  condition.  The  Main  Street  in  Denton  has  been 
.somewhat  imp^o^"ed  by  wid(>ning  the  sti'eet  and  remoN'ing  a  traffic  hazard.  The 
remainder  of  the  Smitlnille  road  heading  from  Route  313  north  of  Federalsburg  to 
Smithville  is  und(M-  contract.  The  Crouse's  Mill  Bridge  over  Mason  Branch  be- 
tween (^ueen  Mnics  and  Caroline  County  is  under  contract.  The  Tuckahoe  River 
Britlge  between  Caroline  ;aid  Talbot  Counties  will  be  started  this  winter  and  the 
remaindei-  of  the  section  of  road  from  the  Tuckahoe  River  Bridge  toward  Denton  is 
untler  contract.  A  new  deck  was  placed  on  the  draw-span  of  the  Dover  Bridge  over 
the  Choptank  River  between  Caroline  and  Talbot  Counties.  The  County  road  at 
Dean's  Mill-dam  has  wa.shed  out  and  anangements  are  being  made  to  replace  the 
road.  The  Hunting  Creek  Bridge  and  the  Bark  Ltuiding  ]3ridge,  both  over  Hunt- 
ing Creek,  between  Dorchester  and  Caroline  Counties,  are  planned  to  be  constructed 
in  the  near  future.  The  bridge  on  the  Nichols  road  is  being  replaced  and  the  l)ridge 
over  Hog  Creek  will  be  l)uilt  as  soon  as  material  can  be  acciuircd. 

Cecil  County 

The  section  of  unimproved  road  from  Bethel  to  the  Delaware  State  line  is  under 
contract.  The  War  Department  has  started  the  construction  of  an  overhead 
bridge  at  Chesapeake  City,  and  the  construction  of  the  north  and  south  approaches 
to  this  bridge  are  under  contract.  This  will  greatly  impioxe  the  almement  of 
Route  213.  The  Marley  Mill  Bridge  oxer  Littl(>  I'^.lk  Creek  is  under  construction. 
The  Cherry  Hill-Elk  Mills  and  the  i:ik  Mills-Miller's  Corner  roads  will  be  under 
contract  this  winter.  41ie  ]:?ack  Landing  Bridge,  a  coimty  bridge  southxvest  of 
Elkton  over  Little  l']lk  Creek,  is  in  had  condition  and  should  l)e  replaced.  The 
following  County  roads  have  been  improved  by  bituminous  siufacing: — 

(Iroxc  Point  road 
Street  in  Frcdoricktown 
I'ort  llerniau  road 
Street  in  Colora 

A  new  bridge  has  been  constructed  on  the  old  Elk  Xeck  road  which  eliminated 
the  necessity  of  traffic  driving  through  the  stream.  Approximately  35,000  cubic 
yards  of  bank  run  gravel  has  been  j^laced  on  the  County  roads  during  the  past  two 
years. 
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Kent  County 

The  road  from  ]Millmgton  to  Crumptom  Lane  has  been  surfaced.  The  first  mile 
of  road  from  Galena  to  Sassafras  is  under  contract  and  it  is  planned  to  construct 
the  remainder  of  it  next  year,  the  road  to  be  of  gravel  surfacing  and  hard-surfaced 
the  following  year.  A  new  road  was  constructed  between  Still  Pond  and  Harmony 
Cross-roads  for  a  distance  of  3.75  miles.  The  County  bridge  over  Still  Pond  Creek 
should  be  replaced. 

Queen  Anne's  County 

The  Ingleside-Roe  road  has  been  surfaced  for  a  distance  of  .87  miles.  A  shop 
storage  building  and  Ferry  Terminal  is  being  improved  at  Matapeake  which  will 
materially  aid  the  movement  of  traffic  to  and  from  the  ferry.  The  McGinnes 
Comer  road  to  Route  213  has  been  surfaced.  The  Barclay-Church  Hill  road  is 
under  contract  for  a  distance  of  1.8  miles  to  be  surfaced.  The  Island  Creek  Bridge 
is  to  be  replaced.  The  remainder  of  the  section  of  road  from  Centreville  to  Ruths- 
burg  is  under  contract.  The  bridge  on  Route  213  south  of  Centreville  has  been 
widened  and  reconstructed  which  is  a  decided  improvement  at  this  location.  The 
Southeast  Creek  County  road  is  to  be  widened  and  reconstructed.  The  Crouse's 
Mill  Bridge  over  Mason's  Branch  is  under  contract. 

Talbot  County 

The  road  from  Easton  to  Tuckahoe  Creek  is  under  construction  and  the  bridge 
over  Tuckahoe  Creek  will  be  started  this  winter.  The  Miles  Creek  bridge  over 
Miles  Creek  will  be  started  this  winter.  The  Easton  by-pass  for  a  distance  of  ap- 
proximately 10  miles  is  under  construction  and  should  be  completed  in  the  early 
spring.  The  dam  at  Wright's  Mill  has  washed  out  and  arrangements  have  been 
made  to  build  a  bridge  at  this  location.  The  County  bridges  at  Tunis  Mills  and 
Kings  Creek  should  be  replaced. 


DISTRICT  No.  3 
Headquarters— Laurel,  Maryland 

E.  G.  DUNCAN 

District  Engineer 

ROLAND  E.  JONES 
Senior  Assistant  Highway  Engineer  II 

Anne  Arundel  County  Carroll  County 

F.  S.  REVELL,  JR.  F.  LaMOTTE  SMITH 

Resident  Maintenance  Engineer  Junior  Assistant  Highway  Engineer 

Howard  County  Montgomery  County 

W.  E.  SAYERS  DeWARREN  H.  REYNOLDS 

Junior  Assista7it  Highway  Engineer  Junior  Assistant  Highway  Engineer 

Permits 
A.  H.  FRIESE 
Road  Inspector  I 
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Heavy  ExfAVATiNG  Equipment  at  Work  on  the  Road  between  Fort  Meade 
AND  Laurel  in  Anne  Arundel  County 


The  Complktkd  Section  of  Highway  which  Replaces  Dead  Man's  Curve  on 
the  Baltimore-Washington  Boi'lp:vard 

Note  the  bituminous  2  foot  separation  of  the  4-12  foot  concrete  lanes,  and  the 
bituminous  stabiUzed  slioulders  and  the  flat  seeded  slopes  in  the  cut  sections. 


DISTRICT  No.  3 

The  area  included  in  Anne  Arundel,  Cunoll,  llowaul  and  Montgomery  Coun- 
ties is  designated  as  District  No.  3  of  the  State  Roads  Commission.  The  main- 
tenance, construction  and  ivlated  activities  are  the  responsibiHty  of  the  District 
organization  acting  under  the  direction  of  tlie  District  Engineer.  The  total  mileage 
of  State  Highways  in  District  #  3  at  the  present  tim(»  is  937.43  miles,  distributed  in 
the  several  counties  as  follows: 

Miles  of  Higlnvav 
County  Maintained 

Anne  Arundel 25.3 .  09 

Carroll 203.16 

Howard 149 .  99 

Montgomery 330.59 

Total  for  District  Xo.  3 937 . 43  iiiilo.s 

Maintena7ice 

The  counties  included  in  District  No.  3  have  their  own  individual  road  maintenace 
organizations  and  therfore  the  County  roads  in  the  district  are  not  maintained  by 
the  State  Roads  C'ommission. 

]\raintenance  actiN'ities,  during  tlu^  period  of  this  report  ha\e  been  reduced  to  a 
minimum  necessitated  l\v  the  lack  of  an  adequate  labor  force.  The  labor  shortage 
has  not  improved  during  the  first  post-war  year,  especially  in  the  areas  adjacent  to 
the  metropolitan  centers  of  15altimore  and  Washington.  ^Maintenance  has  been 
cai'ried  on  in  a  manner  to  keep  the  highways  safe  and  usable.  Items  of  work  which 
de^•elop  a  high  order  of  maintenance  have  been  necessarily  curtailed.  Machine 
methods,  when  possible,  have  l)een  substituted  for  man-powei-  in  order  to  overcome 
the  lack  of  an  increased  cost  of  labor. 

The  acquisition  of  a  new  fast  mobile  loader  has  made  possible  the  inauguration  of 
a  program  on  shoulder  work,  shaping  shoulders  to  the  required  cross-section  and 
restoring  adequate  side-i-oad  drainage.  This  work  is  being  done  on  the  main  i-outes 
and  then  proceeding  to  other  roads  in  order  of  importance.  This  work,  started  in 
the  spring  season  of  194(),  has  been  completed  on  24  miles  of  i-oad  in  the  several 
counties  to  July  1. 

Curtailed  maintenanc(>  operation  during  the  war  years  has  created  a  back-log 
of  work  that  shall  lecjuire  probably  several  years  to  restore  maintenance  to  the  de- 
gree desired. 

Surface  treatment  operations  have  been  regularly  scheduled  and  during  the  period 
of  this  I'eport  the  following  mileage  in  the  several  counties  has  been  treated. 
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Miles  of  Surface 
County  Treatment 

Anne  Arundel 25.99 

Carroll 29.28 

Howard 18.82 

Montgomery 47 .  96 

Total  for  District  Xo.  3 122.05  miles 

Construction 

Projects  under  construction  and  completed  during  the  1945-1946  biennium  were: 
Route  U.  S.   1 — Deadman's  Curve  Relocation  on  the  Baltimore-Washington 

Boulevard,  0.511  mi. 
Route  U.  S.  1 — Resurfacing  Baltimore-Washington  Boulevard  Laurel  to  Pa- 

tapsco  River  at  Elkridge,  10.44  mi. 
Route  602 — Laurel  to  Fort  jMeade,  3.17  mi. 
Route  U.  S.  301 — Crain  Highway — South  of  Glen  Burnie  to  Prince  George  Co. 

Line  at  Route  U.  S.  50,  8.27  mi. 
Route  187 — Old  Georgeto\\ii  Road,  Bethesda — Curb  and  Gutter  on  East  side, 

0.27  mi. 
Contract  ]\I -354-3-3 11 — Construction  of  section  of  storm  sewer  for  Silver  Spring 

Underpass. 


DISTRICT  No.  4 
Headquarters     Towson,  Maryland 

D.  P.  CAMPBELL 

District  Engineer 

JAMES  N.  HEILE  ENOCH  C.  CHANEY 

Assistant  District  Engineer  Assistant  District  Engineer 

Construction  Maintenance 

Baltimore  County 
MILTON  C.  VOLKER 

Junior  Assistant  Highway  Engineer 

Harford  County 

PERCY  B.  SHIPLEY 

Junior  Assistant  Highway  Engineer 

Permits 
ARRA  CHANEY 

Junior  Assistant  Highway  Engineer 
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DISTRICT  No.  4 

I'he  (listi'ict  conipriiies  Baltimon^  and  Harford  CViiuities  with  hcadfiuartors  at 
Towson,  Maryland.  The  construction  and  maintenance  activities  of  the  State 
Road  System  are  under  the  direction  of  the  District  Engineer  at  Towson.  All 
county  roads  within  this  district  are  maintained  by  the  respective  counties  com- 
prismg  the  district,  and  all  construction  work  on  the  county  I'oad  system  in  the 
district  is  under  the  supervision  of  the  county  (nigineers  of  the  respective  counties. 

Maintenance 

Maintciuuu'c  operations  during  the  past  two  years  have  been  considerably  handi- 
capped by  shortages  of  the  repairs  for  eciuipment  and  a  scarcity  of  labor. 

Repairs  to  the  Pulaski  Highway,  l)etween  Baltimore  City  l>ine  and  llavic  de 
Grace,  have  continued.  \\'e  haw  replaced  10,019  s([.  yds.  of  concrete  surfacing  in 
1944-45  and  17,43()  ^q.  yds.  of  concrete  surfacing  in  1945-4G.  A  total  of  27,292  lin. 
ft.  of  underdrain  was  laid.  Mud-jacking  operations  continue  as  well  as  pumping 
of  asphalt  luider  the  slabs  of  the  concrete  surfacing,  the  entire  section  within 
Baltimore  County  ha\ing  been  completed. 

The  sui'face  treatment  schedule  for  the  year  1944-45  was  85.11  miles  and  for  the 
year  1945-4()  was  19.70  miles. 

The  riding  conditions  on  se\'eral  roads  were  improved  l)y  the  layhig  of  1"  to  2" 
of  Specification  "B"  Topping.  The  Liberty  Road  between  l^altimore  City  Line 
and  Randallstown,  the  Han()^•er  Road  from  Carroll  County  Line  toward  Reisters- 
towii,  and  the  Dulaney  Valley  Road  from  Towson  toward  Jackson \'ille  were  im- 
proved in  this  manner.  This  woi'k  was  done  under  construction  contracts  and  will 
result  in  reduced  maintenance  expenditures.  The  Belair  Road  at  Lake  Fanny  was 
resurfaced  by  maintenance  forces. 

Construction 

Below  is  a  list  of  different  construction  contracts  in  the  counties  of  the  district 
during  the  period  represented  by  this  report: 

Baltimore  Count!/ 

Contract  B-497-2-41 1      l{econstruct  50  ft.  span  bi-idge  over  Piney  Hun  on  Butlei- 

Road.     Completed  9/6/45. 
Contract  B-498-1-411 — Construct  double  box  culvert  over  Branch  of  North  Run 

on  Park  Heights  Avenue.     Completed  (5/5/45. 
Contract  B-504-1-411      2  Ki-ft.  concrete  slab  bridges  over  North  Hun  on  Park 

Heights  .Vveuue.     Completed  4  (1  45. 
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Contract  B-505-411 — Channelization  at  Eastern  Boulevard  and  Wilson  Point 
Road.     Completed  9/8/44. 

Contract  B-519-1-411 — Resurfacing  Baltimore- Washington  Boulevard  from  Bal- 
timore City  Line  to  Howard  County  Line  mth  4"  of  Specification  "B".  Com- 
pleted 7/14/45. 

Contract  B-530-411 

(a)  Resurface  with  Specification  "B" — Dulaney  Valley  Road  from  Towson  to 

Ridgley  Gate  and  A\dden  to  18  ft. 

(b)  Resurface  with  Specification  ''B" — Liberty  Road  from  City  Line  to  Ran- 

dallstown  and  widen  to  22  ft. 

(c)  Resurface  with  Specification  "B" — Hanover  Pike  from  Carroll  County 

towards  Reisterstown. 
A  total  distance  of  5.4  miles.     This  contract  was  completed  on  10/15/45. 
Contract  ED-20-411 — Painting  bridges  in  District  j^4. 

Bridge  ^4004 — Winans  over  Penna.  Railroad  on  Baltimore- Washington  Blvd. 

Bridge  j^  4095 — Granite  Road  at  Woodstock  over  Patapsco  River. 

Bridge  ^  4039 — Harford  Road  over  Long  Green  Creek. 

Bridge  ^4032 — Over  Winters  Run  on  Philadelphia  Road,  Route  j^7. 

Bridge  j^  4064 — Over  Winters  Run  on  Edgewood  Road. 

All  completed  10/30/44. 

Work  in  progress  at  this  time. 

Contract  B-450-1-411-C1-250-1-311— Westminster  Road. 
Contract  B-450-6-411-C1-250-4-311— Bridge  over  Patapsco  River. 
Contract  B-500-2-481 — Resurfacing  of  Pulaski  Highway  from  Baltimore 
City  Line  to  B.  &  0.  Railroad  Bridge. 

Harford  County 

Contract  H-292X-411 — Resurfacing  Belair  Road  at  Lake  Fanny  AAith  Specifica- 
tion "C".     Completed  10/27/44. 

Contract  H-294X411 — Grade  change  on  Conowingo  Road  at  Broadway.  Com- 
pleted 9/4/45. 

Contract  H-299X411 — Grade  change  along  Emmerton  Road  at  St.  Mary's 
Church.     Completed  5/9/46. 


DISTRICT  No.  5 
Headquarters —Upper  Marlboro,  Maryland 

JOSEPH  CHANEY 

District  Engineer 

THOM  W.  HALL  KENNETH  0.  WEBB 

Assistant  District  Engineer  Assistant  District  Engineer 

Construction  Maintenance 

Calvert  County 

A.  M.  NOLL 

Resident  Maintenance  Engineer 

Charles  County 
W.  A.  FOWKE 

Resident  Maintenance  Engineer 

Prince  George's  County 
State  Roads  County  Roads 

J.  P.  SMITH  J.  C.  WILKERSON 

Junior  Assistant  Highway  Engineer  Resident  Maintenance  Engineer 

St.  Mary's  County 
M.  C.  THOMPSON 

Resident  Maintenance  Engineer 
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DISTRICT  No.  5 

Forces  employed  by  the  State  Roads  Commission  maintain  both  State  and  County 
Roads  in  the  four  counties  in  this  District,  namely,  Calvert,  Charles,  Prhice  George's 
and  St.  Mary's.  Due  to  a  critical  shortage  of  labor,  tlue  to  the  war,  it  has  been  im- 
possible to  make  many  contemplated  improvements  to  either  State  or  County 
Roads,  with  practically  all  our  forces  doing  routine  maintenance  work.  We  hope 
this  situation  will  soon  improve  so  that  necessary  betterments  can  be  made. 

Below  is  listed  l)y  Counties  the  work  that  has  l)een  accompHshed  other  than  ordi- 
nary maint(niance. 

Calvert  CoUxXty 

State  Jioads 

A  section  of  Solomons  Island  Road,  Route  j^2,  from  a  pouit  5  miles  south  of 
Prmce  Frederick  to  near  Lusby,  a  total  distance  of  7.98  miles,  was  i-esurfaced  with 
a. plant  mixed  c()m])ination  of  bank  lun  graA'cl  and  asphalt  using  appi'oximatc^ly 
12,500  tons.  This  material  was  laid  l)y  machinery  and  makes  a  very  good  ridhig 
surface. 

We  also  surface  treated  with  bituminous  material,  coA^red  with  mineral  aggre- 
gate, 49.4  miles  of  roads  on  this  same  route. 

County  Roads 

We  constructed  as  a  highway  a  section  of  the  abandoned  Chesapeake  Beach  Rail- 
road from  State  Route  2  at  ()^^^ngs  to  State  Route  261  at  Paris,  1.7  miles.  This 
construction  also  included  the  building  of  a  timber  bridge,  having  a  total  span  of  60 
feet.  The  Adelina-Patuxent  River  Road  was  also  graded,  drained  and  sui-faced 
for  a  distance  of  1.4  miles.  In  addition  to  this,  13.3  miles  were  given  an  initial 
surface  treatment  of  bituminous  material,  and  3.4  miles  were  retreated. 

Charles  Couxty 
State  Roads 

No  new  construction  was  done  in  this  County  during  the  period  of  this  report, 
other  than  general  maintenance.  A  section  of  State  Route  5()3,  between  the  Liver- 
pool Road  and  Smith  Point,  was  given  the  initial  treatment  of  oiling.  Also  148.7 
miles  were  retreated  with  bituminous  material  and  coveied  with  mineral  aggregate. 
County  Roads 

A  total  of  3.30  miles  were  widened,  drained  and  surfaced  witli  gi'a\el,  and  22.7 
miles  were  given  theii'  initial  bituminous  treatment.  Also  12.55  miles  were  re- 
treated. 
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Prince  George's  County 


State  Roads 


With  maintenance  forces  we  built  2000  feet  of  concrete  curl)  and  gutter  along 
U.  S.  Route  1  between  the  District  Line  and  Colmar  Manoi-.  A  section  between 
Wells  Corner  and  Upper  Marlboro,  U.  S.  301 ,  was  widened  by  the  addition  of  two 
3  foot  bituminous  shoulders.  A  total  of  80.71  miles  were  retreated  with  bituminous 
material  and  adequate  cover  material.  Under  contract,  the  Grain  Highway,  U.  S. 
301,  between  Priest  Bridge  and  Wells  Corner,  and  from  Marlboro  to  T.  B.  was 
resurfaced  with  2  hiches  of  a  plant  mixed  bitimiinous  material,  using  approximately 


One  of  the  County  Roads  of  »Southern  Maryland,  the  Beaghville  Road  in 
St.  Mary's  County,  which  was  Improved  by  Stabilizing  the 
Gravel  with  Bituminous  Material 

35,000  tons.  On  the  Landover-Marlboro  Road,  Route  202,  at  Dodge  Park,  a  new 
steel  and  concrete  bridge  was  l)uilt  to  replace  an  old  timber  structin-e  which  crosses 
a  new  highway  built  over  the  abandoned  W.  B.  &  A.  Railroad.  A  new  l)ridge  was 
also  l)uilt  on  the  Sargent  Road  to  replace  one  that  w  as  washed  out  in  a  "flash  flood." 
At  the  end  of  the  fiscal  year,  ten  miles  of  the  Baltimore-Washington  Boulevard  is 
being  resurfaced  with  4  inches  of  bituminous  plant  mix.  This  runs  from  Laurel  to 
College  Park. 


County  Roads 

Under  general  maintenance,  ()8,()()0  cubic  yards  of  bank  run  gravel  were  used  to 
patch  gravel  roads,  and  45,000  feet  of  lumber  were  used  to  repair  wooden  bridges. 
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Two  wooden  bridges  were  replaced  A\dtli  large  pipes,  one  on  Lafayette  Avenue  and 
one  on  the  Glendale  Road.  The  bridge  over  the  abandoned  W.  B.  &  A.  Railroad, 
which  is  now  used  by  the  Pennsylvania  Riiilroad  as  a  spur  luie  to  the  Bowie  Race 
Track,  has  been  repaired.  Bituminous  retreatment  was  given  to  100.46  miles  and 
11.55  miles  were  given  the  initial  treatment. 

St.  Mary's  County 

State  Roads 

.An  extension  of  the  Three  Notch  Road,  from  Jarboesville  to  Ilei-cians\'ille,  and 
then  to  the  South  Gate  of  the  Naval  Air  Station  at  Patuxent,  for  a  distance  of  3.2 
miles  was  reconstructed.  In  addition  13G.34  miles  were  retreated  with  bituminous 
material  and  mineral  aggregate. 

County  Roads 

At  Scotland  Beach,  a  new  road  was  constructed  to  replace  one  that  was  entirely 
washed  out  by  the  flood  of  1933.  This  had  been  pending  ever  since  then,  and  serves 
any  number  of  cottages  that  until  this  section  was  built,  had  no  outlet.  On  the  road 
from  Route  5  to  Beachville,  the  existing  gravel  surface  was  mixed  with  bituminous 
material,  giving  a  surface  course  of  modern  construction  4  inches  ui  depth  on  an 
adequate  base.  In  addition  to  this,  52.76  miles  have  been  given  the  initial  l)itvmii- 
nous  treatment,  and  23.91  miles  have  been  reti-eated. 


DISTRICT  No.  6 
Headquarters  "Cumberland,  Maryland 

G.  BATES  CH AIRES 

Disti'id  Engineer 

J.  CARTER  SHRYOCK  R.  E.  L.  PUTMAN 

Assistant  District  Engineer  Assistant  District  Engineer 

Construction  Maintenance 

Garrett  County 
HAROLD  E.  ROOK 

Junior  Assistant  Highway  Engineer 

Allegany  County 
GEORGE  B.  HALE 

Resident  Maintenance  Engineer 

Washington  County 
RALPH  T.  THAYER 

Junior  Assistant  Highway  Engineer 

Frederick  County 
THOMAS  G.  MOHLER 

Junior  Assistant  Highway  Engineer 


The  Road  mi  \\  i;i  :\  (  ascade  and  Pex  Mar  axd  an  Access  Road  to  Camp 
Ritchie  before  Improvement 


TiiK  Casc  adk-Rex  Mar  1{oad  after  Lmprovkmext  as  ax  Access  Highway 
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The  tollowmg  is  a  brief  summary  of  construction  and  maintenance  activities  for 
the  years  1945  and  194G  in  the  Sixth  District,  comprising  Garrett,  Allegany,  Wash- 
ington and  Frederick  Counties. 

Garrett  County 

In  this  county  there  was  no  contract  construction  work  carried  on  during  the 
period  covered  by  this  report.  However,  our  maintenance  forces  did  make  a  major 
improvement  to  two  of  our  roads  as  follows. 

On  the  Bloommg  Rose-Pennsylvania  State  Lme  Road,  where  our  surfacing  broke 
up  to  a  certain  extent,  caused  by  the  heavy  hauling  of  mine  props,  we  placed  a  4" 
penetration  asphalt  top  for  a  distance  of  1.60  miles;  and  on  the  other  project,  which 
was  the  Kelso  Gap  towards  Gorman  Road,  we  added  a  large  quantity  of  stone  and 
screenmgs  to  furnish  additional  stabilization,  and  also  placed  considerable  pipe  to 
funiish  additional  drainage. 

The  regular  maintenance  was  carried  on  by  our  forces  and  some  very  decided  im- 
provements were  made  as  we  did  not  have  a  labor  shortage  in  this  coimty.  This 
latter  work  consisted  of  cutting  down  and  widening  shoulders;  the  painting  of 
considerable  guard  rail;  and  the  laying  and  placing  of  a  considerable  quantity  of 
perforated  pipe  underdi'ain  to  take  care  of  spring  conditions  imder  the  roadway. 

During  the  winter  season  the  work  of  snow  removal  and  ice  treatment  is  a  major 
project  in  itself.  As  a  matter  of  fact,  for  approximately  five  months  our  forces  spend 
most  of  their  time  on  these  two  items.  We  erect  in  the  fall  and  dismantle  and  store 
in  the  spring,  32  miles  of  snow  fencing  to  help  control  the  di'ifting.  During  the  past 
two  winter  seasons  we  had  a  snowfall  of  approximately  141".  We  also  spread  on 
the  roads  3700  cubic  yards  of  cinders  for  the  treatment  of  the  icy  surfacing.  In 
connection  with  the  use  of  these  cinders,  we  used  160  tons  of  calcium  chloride  to  treat 
them  in  the  piles  to  keep  them  from  freezing,  and  also  to  make  the  cinders  stick  to 
the  icy  roads.  170  tons  of  rock  salt  was  applied  directly  to  the  surfacing,  and  we 
found  this  particularly  effective  for  treating  macadam  type  pavements. 

128  miles  of  centerline  stripmg  was  placed  by  our  paint  crews,  along  with  the 
regular  highway  sign  maintenance. 

The  regular  surface  treatment  program  consisted  of  treating  70  miles  of  pavement, 
along  witii  approximately  5  miles  of  shoulder  treatment. 

At  the  present  time  we  are  renting  a  small  garage  in  Grants\ille  for  the  use  of  our 
maintenance  crews,  and  it  would  be  my  recommendation  that  we  buy  a  small  lot 
and  erect  on  it  a  small  but  modem  storage  garage  in  or  near  this  town. 
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Allegany  County 

In  this  coimty  during  the  period  covered  l)y  this  report  two  construction  contracts 
were  carried  on.  The  first  one  covered  repairs  to  the  Claiysville  Arch  Bridge  on 
Route  40,  which  was  completed  on  a  structure  well  over  100  years  old  and  cost 
approximately  $4,000.00.  The  other  contract  called  for  the  resurfacing  of  Route 
40,  the  main  street  through  the  town  of  Frostburg;  the  resurfacing  of  the  Bedford 
Road  from  the  Cumberland  City  Limits  to  the  Pennsylvania  State  Lme;  and  the 
resurfacing  of  the  McMullen  Highway  from  the  City  Limits  of  Cumberland  to  the 
Celanese  Plant.  However,  in  the  period  covered  by  this  report  only  one  section  of 
roadway  was  completed,  and  that  was  for  0.87  miles  through  Frostburg.  A  very 
good  job  was  secured  with  this  specification  "B"  material,  and  we  hope  that  consid- 
erable more  of  it  can  be  placed  in  our  district  in  the  future. 

Due  to  an  extreme  shortage  of  labor  in  this  county,  and  also  to  considerable 
delays  in  securing  equipment  repair  parts,  we  were  unable  to  maintain  our  roads  in 
as  good  a  condition  as  we  desired. 

Ice  and  snow  in  Allegany  County  presents  quite  a  serious  prol)lem,  and  during  the 
winter  months,  especially  in  the  western  part  of  this  county,  our  maintenance  crews 
spend  practically  the  full  winter  season  plowing  snow  and  cindering  icy  roads. 
During  the  two  seasons  covered  by  this  report  approximately  112"  of  snowball  was 
recorded,  and  we  used  approximately  4,500  cubic  yards  of  cinders;  130  tons  of  rock 
salt;  and  120  tons  of  calcium  chloride  to  treat  the  icy  roads. 

3G  miles  of  State  roads  and  1 5  miles  of  County  roads  were  given  the  regular  surface 
treatment. 

L30  miles  of  centerlme  striping  was  placed  by  our  paint  crews  along  with  the 
regular  sign  maintenance. 

We  were  able  to  purchase  and  erect  one  small  metal  building  on  our  property  at 
Frostburg  for  the  use  of  our  crew  in  repairing  and  maintaining  signs,  which  also  gave 
us  an  opportunity  to  have  more  truck  storage  in  our  large  building  after  moving  the 
sign  eciuipment  to  the  new  one. 

From  a  maintenance  standpoint,  one  of  our  greatest  needs  in  Allegany  County  is 
a  storage  lot  with  a  new  and  modern  garage,  work  shop  and  storage  space,  located 
in  or  near  Cumberland. 

Washington  County 

During  the  period  covered  by  this  report  one  construction  project  was  completed 
in  this  coimty,  which  was  for  0.20  mil(\s  of  penetration  macadam  surfacing  along  the 
Camp  Ritchie-Pen  Mar  Road,  which  was  a  definite  im]ii'ovement  for  the  traveling 
public  as  a  decided  change  was  made  in  the  alignment,  width  and  sui-facing  of  the 
roadway  under  the  Western  Maiyland  Railroad. 

Contracts  were  Mso  let  but  not  comijleted  foi-  the  Hagersto\\ii-Myers\ille  Road, 
ha\'iiig  a  length  of  8.03  miles;  and  the  Sandy  Hook  Bridge  approaches,  having  a 
length  of  0.()5  miles;  and  also  for  the  superstructure  of  the  Sandy  Hook  Bridge 
across  the  Potomac  Riv(M-  between  Washhigton  County,  Maryland  and  Louden 
Countv,  \'irginia. 
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The  regular  maintenance  was  carried  on  in  this  county  hy  oiu-  forces,  and  some 
very  definite  impro^'ements  were  made  along  our  roads  by  the  use  of  labor  secured 
from  the  State  Penal  Farm  at  Jireathedsville.  This  latter  work  consisted  of  cuttiii}-; 
do\vn  and  widening  earth  shoulders,  improving  drainage  conditions,  and  extensive 
cutting  of  brush  during  the  winter  season.  We  have  also  been  able  to  secure  these 
prisoners  to  erect  in  the  fall  and  dismantle  in  the  spring,  20  miles  of  snow  fencing 
used  to  control  drifting. 

In  the  mountainous  sections  of  this  county  we  had  approximately  85"  of  snowfall, 
with  considerable  ice,  which  made  it  necessary  for  our  forces  to  spread  on  the  icy 
roads  approximately  3,000  cubic  yards  of  cinders  treated  with  rock  salt,  for  the  pro- 
tection of  the  traveling  i)ublic. 


\ivAV  OF  Portable  Cinder  Crushing,  Screening  and  Loading  Machine  Bitilt 
IX  Our  Hagerstowx  Shop,  Mainly  from  old  Obsolete  Eqt'Ipment 

Our  regular  surface  treatment  program  involved  the  treating  of  GO  miles  of  road- 
way surfacing,  and  4  miles  of  shoulders  along  one  of  our  concrete  highways. 

156  miles  of  centerline  stiiping  was  placed  by  our  paint  cicws  along  with  the 
regular  sign  maintenance. 

In  this  county  in  the  vicinity  of  J^oonsboi'o,  we  need  a  storage  lot  with  a  small 
but  modem  garage  to  take  care  of  our  civws  woi-king  in  this  A'icinity. 

Frederick  Cou.nty 

During  the  period  covered  by  this  re])ort  the  following  contiact  construction  proj- 
ects were  completed. 

0.70  miles  of  penetration  macadam  surfacing  was  c()mi)leted  on  the  Hroad-Kun 
Road  to  give  a  continuous  section  of  impi'oved  road  between  the  ,l(>fferson  Pike  and 
the  Burkittsville  Road. 
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4.25  miles  of  Route  240,  the  Washington  Pike,  was  resurfaced  with  Specification 
"B"  material  over  the  old  concrete  surfacing.  A  very  good  job  was  obtained,  which 
not  only  strengthened  the  original  surfacing  but  gave  the  traveling  public  the  benefit 
of  a  much  smoother  riding  surfacing. 

0.98  miles  of  penetration  macadam  surfacing  was  placed  on  the  stabilized  section 
of  the  road  between  Brunswick  and  Point  of  Rocks,  which  connected  up  with  a 
coimty  macadam  road  leading  into  Point  of  Rocks,  or  gave  the  traveling  pubhc  the 
benefit  of  a  hard  surface  road  between  these  two  to\\Tis. 

Our  maintenance  work  in  this  county  was  kept  up  to  the  usual  standard  as  we  did 
not  have  too  much  trouble  mahitainmg  the  proper  quantity  of  labor,  although  we 
were  handicapped  to  a  certain  extent  in  getting  repair  parts  for  our  equipment.  We 
were  able  to  paint  and  repair  considerable  guard  rail  along  with  the  regular  mainte- 
nance work. 

Two  major  improvements  were  made  by  our  forces  as  follows: 

Widening  of  the  surfacing  on  Route  550,  the  JimtowTi  Road,  for  a  length  of  1.20 
miles  from  a  12'  to  a  16'  width;  and  widening  with  penetration  asphalt  some  shoul- 
ders on  Route  71  in  Walkersville,  after  the  local  authorities  had  placed  concrete 
curb  and  gutter,  all  of  which  was  a  decided  improvement  for  the  traveling  public. 

The  snow  removal  and  ice  treatment  in  this  coimty  is  not  as  serious  as  it  is  in  the 
western  part  of  our  district.  However,  due  to  the  road  mileage  and  the  area  of  this 
county,  it  does  give  us  considerable  work.  The  snow  fall  for  the  two  winter  seasons 
amounted  to  approximately  80",  and  to  control  the  drifting  we  placed  in  the  fall 
and  dismantled  in  the  spring,  30  miles  of  snow  fencmg.  In  treating  the  icy  surfac- 
ing we  used  approximately  3000  cubic  yards  .of  cinders;  200  tons  of  calcium  chloride; 
and  100  tons  of  rock  salt. 

Our  regular  surface  treatment  program  mvolved  the  treating  of  51  miles  of  road- 
way surfacing. 

152  miles  of  centerline  striping  was  placed  by  our  paint  crews,  who  also  maintained 
our  highway  signs  and  markers  in  very  good  condition. 

In  this  county,  in  order  to  make  our  maintenance  more  effective,  cut  domi  the 
cost  and  to  take  better  care  of  our  equipment,  we  should  have  a  new  and  modern 
office,  garage,  work  shop,  storage  sheds,  etc.  located  on  the  lot  that  we  now  o\\ti  in 
Frederick  on  Church  Street ;  and  we  should  also  have  for  the  use  of  our  maintenance 
crews  in  the  northern  part  of  the  county,  a  small  lot  with  a  modem  garage  and 
storage  facilities  erec^ted  in  or  near  the  town  of  Thurmont. 


PERSONNEL,  PENSIONS,  AND 

WORKMEN'S  COMPENSATION 

DIVISION 

W.  PHELPS  THOMAS 
Director  of  Personnel 

JOSEPH  C.  PEREGOY 
Workmen^ s  Compensation  Investigator 
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REPORT  OF  THE  DIRECTOR  OF  PERSONNEL 

Tlio  att(>nti()n  of  State  hii>;li\vay  officials  lias  been  focused  n\nm  personnel  pi'oblems 
to  a  considerable  extent  during  the  past  few  years,  first  ])ecause  of  the  war  employ- 
ment emergency  and  now  ])ecause  of  the  post-war  program.  Here  in  the  Personnel 
Office  we  have  sought  to  ui)hold,  and  if  possible  to  enhance,  past  standards  of  per- 
formance and  the  pi'()ducti\ity  of  our  human  I'esources.  In  woi'king  toward  these 
goals,  the  Personnel  Dixision  has  played  a  modest,  but  constant  part  by  means  of 
precept  and  exami)le,  and  through  the  administi'ation  of  its  thi'ec^  basic  programs: 
personnel,  pensions,  and  woi-kmen's  compensation. 

In  his  sphere  of  acti\'ity,  the  Personnel  Director  has  exei-cised  functional  supervi- 
sion, preferably  of  the  "consultati\'e"  type.  Always  desired,  and  often  sti'essed, 
were  teamwork,  and  the  recognition  and  ol)servance  of  the  well-defined  principles  of 
organization,  management  and  superxision.  Within  the  Personnel  Office  itself, 
progress  has  been  made  through  improxed  physical  and  working  conditions,  and  the 
increased  use  of  written  proc{>dures  and  modern  office  metluxls.  Continuhig  also 
is  a  program  of  work  simplitication  which  utilizes  the  pi'inciples  of  "jol)s  methods 
training"  perfected  and  popularized  by  the  War  Manpower  Commission.  Thus  we 
have  been  able  to  oi:)ei-ate  an  integrated,  full-functioning  Personnel  Office  in  which 
a  considerable  volume  of  woi-k  is  done  by  a  small,  efficient  staff. 

Employee's  Retirement  System 

The  Personnel  Office  continued  to  serve  as  the  liaison  unit  in  pension  matters 
where  (1)  the  new  employee  enters  the  system,  (2)  the  employe(^-m(Miil)er  I'emains 
m  or  returns  to  our  employ,  or  (3)  the  member  retires  oi'  dies  whik^  in  our  employ. 
During  the  l)iennium  the  55-3'ear  age  limitation  to  affiliation  was  remoxcd  and  a 
number  of  new  members  pi-e\'iously  ineligi])le  were  admittcnl. 

This  Commission  has  a  mmiber  of  male  members  in  the  ox'er-age  class  of  70  years 
or  more  who  are  to  l)e  retired  at  the  end  of  the  war  under  the  proxisions  of  Section  7 
(1  A)  of  the  laws  goN'erning  the  Employees'  Retii-(Miient  System.  This  gi'oup  is  com- 
posed of  supe)"annuated  employees  continued  or  reinstated  in  the  State  service 
during  the  war.  Some  few  have  already  retircnl  xoluntai'ily,  while  others  are  await- 
ing the  formal  declaration  of  the  war's  end. 

Optional  retirement  of  age  (iO,  instead  of  05  years  as  at  pi'esent,  will  become  ett!ec- 
tive  six  months  after  the  termination  of  th(>  i)res(>nt  war  (Chapter  701 ,  Acts  of  H)45). 
The  Personnel  Office  exjM'cts  a  goodly  number  of  retirements  undei'  this  j)i'o\isiou. 
All  in  all,  we  foresee  a  consideral)le  increase  in  all  phases  of  pension  actixit}'. 

Personnel 

Applicants  and  Ululated  Activities — Activities  related  to  job  api)licants  increased 
considera])ly  duiing  the  two-year  period,  esjjecially  fi-om  mid-August  of  1945.     At 
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that  time  more  adequate  pro\isi()ii  was  made  for  the  reception  and  processing  of  jo)j 
apphcants.  A  register  was  set  up,  supplemented  l)y  applications  and  a  system  of 
interviewing,  referral  and  follow-up. 

During  April  and  Alay,  1946,  the  Personnel  Office  assisted  in  the  recruiting  of 
personnel  to  fill  Ferry  vacancies  in  order  to  meet  the  needs  of  the  System's  increased 
night  service.  It  proved  difficult  to  draw  recruits  from  the  Baltimore  area,  espe- 
cially at  the  salar}'  scales  then  prevailing.  Nevertheless,  Ferry  employment  in- 
creased rapidly  during  ]May  (from  114  to  149)  and  less  rapidly  during  June  and  July. 
Approximately  one-half  of  the  unfilled  Ferry  vacancies  were  and  are  within  the 
classifications  of  Able  Seaman  II  and  Ordinary  Seaman. 

The  response  to  The  Sun  advertising  for  men  to  fill  vacancies  in  fourteen  Roads 
engineering  classifications  was  excellent.  OA'er  100  applicants  registered  and  ap- 
plied in  person  during  the  first  half  of  July.  Still  other  Applications  were  received 
by  mail.  As  a  result  numerous  vacancies  were  filled,  mostly  by  temporary  appoint- 
ment pending  examination,  especially  in  the  classifications  of  Road  Inspector  II  and 
III,  Junior  Engineering  .\ide  and  several  classes  of  Draftsman. 

Employment — Total  employment  at  the  beginning  of  the  biennium  stood  at  1540 
employees.  Daily  total  figures  fluctuated  narrowly  above  and  below  the  1500  mark, 
reachmg  a  low  of  1477.  Late  in  1945  a  steady  rise  began,  carrying  the  total  employ- 
ment in  early  July,  1946  to  the  1900  mark.  This  figvu'e  included  159  employees  of 
the  Chesapeake  Bay  Ferry  Sj^stem  as  well  as  the  county  roads  employees  working 
imder  the  supervision  of  this  Commission  in  Engineering  Districts  1,  2,  and  5. 

Highway  Maintenance  ]\Ien — The  draft  bill  proposing  the  new  unclassified  posi- 
tion of  Highway  Maintenance  Alan  was  amended  by  the  1945  Legislature  to  reflect 
the  thinking  and  desires  of  this  Commission.  The  Personnel  Office  has  supervised 
the  operation  of  the  Act  (Chapter  766,  Acts  of  1945)  so  that  laborers  who  were  to 
become  eligible  might  be  certified  at  the  proper  monthly  interval.  Under  the  Act, 
effective  June  1,  1945,  laborers  who  have  two  years  of  continuous  employment  may 
be  examined  and  certified  bj'  this  Commission  for  the  higher  classification  which 
bestows  the  leave  priA'ileges  of  the  classified  service.  The  State  Employment 
Commissioner  has  ruled  that  such  men  may  enjoy  immediately  the  leave  with  pay 
privilege  to  the  extent  earned,  without  serving  an  additional  six  month  waiting 
period,  as  otherwise  required  by  Merit  System  Rule  50 — Leave  with  Pay,  Hourly 
Paid  Workers. 

Transportation  Study — Servicing  the  needs  of  the  Transportation  Study  increased 
the  work  load  of  the  Personnel  Office  beginning  July,  1945.  From  23  employees  at 
September  1,  a  rapid  peak  of  125  was  reached  at  October  1.  This  emergency  per- 
sonnel consisted  largely  of  100  Senior  Inter\'iewers  of  which  approximately  Iavo- 
thirds  were  paid  at  hourly  rates  and  one-third  at  salaried  rates. 

Veteran  Reinstatements — With  some  200  employees  still  in  military  service  in 
July,  1944,  the  reinstatement  of  returning  veterans  became  a  fairly  constant  activity, 
especially  since  mid-1945.  A  form-letter  for  the  use  of  those  desiring  to  apply  for 
reinstatement  and  a  summary  of  the  provisions  governing  the  re-employment  of 
veterans  (Chapter  800,  Acts  of  1945)  were  prepared  and  distributed.     Every  effort 
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Avas  made  to  af(iuaint  all  part ics  wit li  thcii' riglits  and  duties  under  Iho  law.  Never- 
theless, the  indi\i(hial  cases  of  many  employees  required  careful  study  because  of 
various  changes  in  classification,  <;iadin«>;,  and  pay-rates  effected  during  their  ab- 
sence. Of  80  veterans  reinstated  during  the  fiscal  year  194G,  over  one-half  were  or 
now  are  salaried  employees.  Three  veterans  who  were  reinstated  iii  clerical  posi- 
tions in  the  Central  Office  resigned  shortly  thereafter  to  accept  better  paid  positions 
in  private  mdustry. 

Workmen's  Compensation 

The  administration  of  a  sound  workmen's  compensation  program  involves  much 
more  than  the  handling  of  indi\idual  cases.  Foremost  is  the  need  for  an  active  and 
coordmated  safety  program  for  the  purpose  of  pre\'enting,  to  the  full  extent  possible, 
the  accident  or  mjury  from  occurring  and  the  claim  from  arising.  Progress  has  been 
made  in  the  use  of  written  procedures,  the  indexing  of  compensation,  doctors,  and 
the  gathering  and  distrijjution  of  safety  materials  and  suggestions.  In  the  field  and 
shops,  the  individual  engineers  and  foremen  have  been  urged  to  consider  themselves 
responsible  for  a  "pattern  of  safety"  adapted  to  local  conditions.  They  are  also 
responsible  not  only  for  the  prompt  reporting  of  all  accidents  and  injuries  of  which 
they  have  knowledge,  but  also,  when  mdicated,  for  investigation  and  corrective 
measures. 

Two  fatal  injuries  occun-(Hl  in  October,  1945.  The  first  was  caused  by  a  wall-slide 
on  the  old  Washmgton  l^oulevard  which  pinned  two  laborers  in  a  trench.  One  man 
was  extricated  without  serious  injury  while  the  other  died  almost  instantly.  The 
Personnel  Director  made  an  immediate  inquiry  and  inA'cstigation  at  the  site,  fol- 
lowed by  a  full  and  illustrated  report.  The  second  death  befell  a  laborer  who,  while 
flagging  traffic  on  Route  40,  was  crushed  beneath  the  skidding  truck  of  an  mterstate 
carrier.  A  copy  of  the  official  report  by  the  ^Maryland  State  Police  Avas  made  avail- 
able to  us.  This  fatal  accident  could  be  considered  totally  unaAoidable  from  our 
\'iew-point  were  it  not  for  the  fact  that  the  employee  had  severe  physical  handicaps: 
one  leg,  one  eye,  over-weight,  with  a  heart  condition  and  a  potential  hernia. 

The  direct  costs  of  fatal  accidents  under  present  law  are  as  follows:  $6500  as 
maximum  compensable  award,  $125  for  funeral  expenses,  $100  penalty  paid  to  the 
"second  mjury  fund,"  plus  proper  and  reasonable  medical  expenses.  The  indirect 
cost  in  terms  of  interrupted  work  schedules,  replacement  and  lowered  morale  are 
intangibles  which  defy  accurate  measurement. 

Safety  and  Accident  Prevention — Largely  because  of  these  unfortunate  events, 
it  was  considered  timely  to  make  a  renewed  and  concerted  attack  upon  the  problem 
of  accident  prevention.  The  Chairman  and  the  Safety  Director  of  the  State  Indus- 
trial Accident  Commission  offered  us  their  full  cooperation  to  this  end.  The  follow- 
ing basic  program  was  set  up  as  the  absolute  minimum  thought  recjuired  for  good 
administration  and  control: 

1.  Educational  approach,  including  the  use  of  duplicated  materials  and  instruc- 
tion on  the  job. 

2.  .\nalysis  of  the  cause  or  causes  of  each  accident  or  injury,  whether  considered 
avoidable  or  unavoidable,  etc. 
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3.  Development  of  rules  of  safe  practice. 

4.  Livestigation  of  all  lost-time  accidents. 

5.  Formal  inquiry  into  all  major  and  fatal  accidents. 

6.  Collection  and  analysis  of  statistics  on  accident  frequency,  claims,  awards, 
and  paj^ments. 

The  Pei'sonnel  Director  joined  the  Safety  Engineering  Club  of  Baltimore.  In  so 
doing  he  has  become  more  closely  associated  with  the  national  safety  movement  for 
a  miited  war  on  accidents.  The  materials  and  assistance  available  through  these 
new  contacts  are  shared  in  an  effort  to  reduce  the  relative  frequency  and  the  severity 
of  accidents  within  this  Commission. 

Favorable  reaction  from  the  field  has  attended  our  continuing  campaign  for  acci- 
dent prevention  and  safe  practice.  Positive  suggestions  were  made  for  types  of 
activity  in  which  it  was  felt  that  the  frequency  of  accidents  could  be  materially 
reduced  (e.g.  lifting  hea^y  objects,  sharpening  tools,  working  on  and  around  equip- 
ment). The  District  Engineers  were  asked  to  discuss  the  subject  with  their  jimior 
engineers  and  to  send  in  any  specific  instructions  developed  by  them  as  source 
material  for  a  safety  monual.  It  is  our  conservative  estimate  that  by  making  and 
keepmg  the  organization  safety-minded  some  thousands  of  dollars  and  many  thou- 
sands of  man-hours,  otherwise  lost,  may  be  conserved  annually. 

Policy  and  Procediu'e — The  only  new  factor  here  was  the  recent  con^^ersion  of 
large  groups  of  former  hourly  men  to  a  salaried  basis.  The  past  policy-  of  their  Com- 
mission has  been  liberal  to  the  extent  of  allo\\ing  full  salary,  plus  the  payment  of  all 
proper  medical  bills,  to  the  salaried  employee  injured  in  the  line  of  duty.  It  was 
decided  that  with  the  added  administrative  and  procedural  controls  now  in  force, 
this  policy  could  be  safely  continued  without  fear  of  willful  abuse  or  an  rmdue 
increase  in  compensation  costs  to  this  Commission  as  employer  and  self-insurer. 

Until  JVIay  1,  1940,  the  coimty  employees  working  under  the  supervision  of  this 
Commission  were  almost  wholly  hourly  men.  In  the  case  of  ele\en  counties,  the 
State  Accident  Fund  is  the  insurer  and  pays  comj^ensation  after  an  award  is  made 
by  the  Stat«  Industrial  Accident  Commission.  Foi-  two  counties,  the  same  services 
are  performed  by  private  carriers.  To  afford  county  salaried  men  substantially  the 
same  treatment  as  that  afforded  State  salaried  men,  it  was  found  expedient  to  carry 
them  at  half  pay  during  periods  of  disability  incurred  in  line  of  duty,  as  authorized 
by  Merit  System  Law,  See  22(b)  and  by  Merit  Systetn  Rule  50^  Leave  with  Pay,  Acci- 
dental Leave.  This  relatively  simple  method  also  a\'oids  any  imdue  complication 
in  the  handling  of  and  accounting  for  separate  State  funds  which  remain  segregated 
as  formerly. 

Summary  of  Accident  Cases  by  Type  of  Coverage,  1944-1945 

State  Roads  Commission,  as  self-insurer 

1944-194.5     Roads  employees 201 

Ferry  employees 13 

Prisoners 9 

1945-1946     Roads  employees 207 

Ferry  employees 10 

Prisoners 14 
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County  lioads  Employees 

State  Accifknt  Otlicr 

Total                         Fund  Insurers 

1944-1!»45 54                        51  3 

1945-1946 52                        45  7 

•  Summary  of  Compensation  Costs,  1944-1946 

Compcnsalion  Paid  to  State  Employees: 

19-W- 1945 $7, 077 .  16 

1945-1946 $2,116.02 

Medical  JiiUs  Paid: 

l'»-i-l-1945 $2,545.50 

1945-1946 $2,009.50 

X-Hav  liills  Paid: 

1^-W-1W5 $358.00 

1945-1!)46 $288.50 

Hospital  Hills  Paid: 

1944-1945 $739.75 

1945-1946 $360.20 

Two  Fatal  Accidents 

John  (i.  Richardson $847.71 

Jos.  L.  Bishop $653.24 

Compensation  Paid  to  Prisoners $2,953.83 


LEGAL  DEPARTMENT 

K.  THOMAS  EVERNGAM 

Special  Assistant  Attorney  General 
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The  Hagerstoa\'x-Frederick  Road  Looking  East  from  a  Point  West  of 

]\Iyersville 

The  surfacing  is  under  contract.     The  grading  and  ch-ainage  work  was  com- 
pleted five  years  ago. 


The  Approach  to  the  Sandy  Hook  Bridge  e\  the  Pro*  k.-..-  ui   liEiNG  Graded 
Preparatory  to  Concrete  Surfacing 


REPORT  OF  K.  THOMAS  EVERNGAM 

Special  Assistant  Attorney  General 

for  the  State  Roads  Commission 

for  the  Years  1944-1945 

TIk'  work  ol  the  legal  dcpurtincnt  oi  the  State  Koads  Commission  for  tiic  year 
1944  continued  to  he  lieavy  and  involved  many  and  varied  problems  and  cases. 
ContestcMJ  condemnation  cases  were  tried  by  the  Special  Assistant  Attorney  General 
for  the  State  Koads  Commission  in  Cecil,  Baltimore  and  Anne  Arundel  Counties. 
Additional  condemnation  suits  were  drafted  and  filed  by  this  office  in  Cecil,  Prince 
George's,  .\nne  Arundel  and  Dorchester  Counties,  which  cases  have  not  as  yet  been 
tried.  Other  suits  invohing  the  State  Roads  Commission  have  been  litigated 
before  the  Courts  in  Cecil  Coimty  and  Baltimore  City.  One  case  involving  an  un- 
successful bidder  on  a  State  Roads  Commission  contract  was  carried  to  the  Court  of 
Appeals  of  Maryland  by  the  contractor,  which  Court  uph(4d  the  action  of  the  State 
Roads  Commission.  This  was  the  case  of  George  L.  Biddison,  t lading  as  Asphalt 
Service  Company  vs.  Whitman,  et  al.,  decided  by  the  Court  of  Appeals  on  November 
15,  1944,  which  affirmed  a  decision  of  the  Circuit  Coui"t  for  Baltimore  City. 

During  the  year  1944,  this  department  took  o\er  the  tiial  work  and  super\isi()n 
of  all  Workmen's  Compensation  cases  brought  against  the  State  Roads  Commission. 
Two  such  cases  ha\e  already  been  successfully  defended  m  the  Courts.  This  office 
represents  the  State  Roads  Commission  before  the  State  Industrial  Accident  Com- 
mission at  the  hearing  on  these  cases,  in^•()l^•ing  injuries  to  our  employees.  A  great 
many  of  these  types  of  cases  are  arising  and  especially  among  convicts  employed  on 
the  roads.  The  work  is  increasing  and  constitutes  an  important  part  of  the  work  of 
this  office  since  the  State  Roads  Commission  is  a  self-insurer  and  does  not  insiu'e  its 
employees  in  any  insurance  company. 

This  office  was  occupied  during  the  lattei-  i)art  of  1*)44  in  picparing  and  drafting 
bills  for  introduction  at  the  1945  Session  of  the  Geneial  Assembly  of  ^laryhnul  which 
convened  on  January  4,  1945.  Consultations  with  the  Legislative  Council,  Dr. 
Flack,  and  other  State  officials  have  been  held  frequently  in  order  to  assemble  a 
proper  program  of  proposed  remedial  legislation. 

In  addition,  the  Legal  Department  has  been  continually  confionted  with  drahiage 
problems  raised  by  the  various  District  Engineeis  around  the  State.  Many  of  these 
conditions  have  lieen  in\estigate(l  and  viewed  i)ersonally  by  this  department  and 
conferences  ari'anged  with  the  complaining  landowners.  All  of  these  cases  have 
been  adjusted  satisfactorily  with  the  i)roperty  owners  in  a  legal  and  equitable  man- 
ner, with  the  exception  of  one  cas(>  now  pending  in  the  Circuit  Coui't  foi"  (^ecil 
County. 
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The  Special  Assistant  Attorney  General  assigned  to  the  State  Roads  Commission 
has  more  and  more  been  called  in  for  conference  with  the  federal  authorities  in  con- 
nection \\-ith  post-war  and  federal-aid  projects.  In  the  future  it  is  expected  that  our 
relations  wAth  the  U.  S.  Public  Roads  Administration  and  the  other  federal  agencies 
will  increase  as  more  U.  S.  fimds  are  utilized  for  construction  of  roads  in  the  State. 

During  the  year  1944,  this  Department  furnished  legal  opinions,  both  orally  and 
in  writing  to  the  various  officials  and  members  of  the  State  Roads  Commission. 
All  contracts,  deeds,  leases  and  other  legal  papers  involving  the  State  Roads  Com- 
mission were  prepared  or  approved  in  this  office.  During  the  3'ear  1944,  approxi- 
mately 499  land  titles  were  examined  in  the  twenty-three  counties  of  the  State  under 
the  supervision  and  direction  of  the  legal  department.  The  wTiter  is  pleased  to  report 
that  the  work  of  this  office  is  on  a  current  basis. 

The  follo^\^ng  condemnation  cases  for  the  purpose  of  securmg  rights  of  way  for 
the  State  Roads  Commission  were  pendmg  or  were  disposed  of  during  the  current 
year,  as  noted : 

Anne  Arundel  County 
Harry  S.  Allen  and 
Alice  May  Allen,  his  wife 
Vinton  Duval  Cockey  and 
Mona  Goldsborough  Cockey,  his  wife 
Pending 

Vinton  Duval  Cockey  and 
Mona  G.  Cockey,  his  wife 
Citizens  National  Bank  of  Laurel 
Pending 

Guil  Barber,  Trustee  for 
Mary  Elizabeth  Barber 
Verdict  S550.00 

Elias  C.  Wines  and 
Lida  Bell  Wines,  his  wife 
Verdict  SI, 000. 00 

Baltimore  County 

Lillie  M.  A.  Lvnch 
Verdict  82,800.00 

Cecil  County 

Ada  B.  Litzenberg 
Verdict  83,000.00 

Charles  C.  Bayard 
Pending 

Charles  J.  C.  Rhudy 
Pending 

Dorchester  County 

W.  Grason  Winterbottom  tiiii 

Pending 

'•'i.i;  ,: 

Prince  George's  County 
Omar  C.  Strawn 
Pending 
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I 'lanMicc  K.  Frios 
Settled 

llarley  W.  Leizear  and 
Marion  ]ieizear,  his  wife 
Pending 

In  1945  in  addition  to  the  rcgiilai-  lo^Jil  duties,  the  time  of  the  Special  Assistant 
was  hirgely  taken  up  during  the  first  tliree  montlis  of  tlie  year  in  attending  the  ses- 
sions of  the  Maryland  General  Assembly  and  in  preparing,  drafting  and  conferring 
on  proposed  i-oad  legislation  which  was  under  consideration  by  that  body.  In  addi- 
tion the  writer  appeared  before  the  Roads  Committee  and  other  Committees  of  the 
House  and  Senate  on  numerous  occasions,  and  generally  represented  the  State  Roads 
Commission  in  all  matters  of  a  legal  nature  at  the  1945  Session  of  the  Legislature. 

The  regular  work  of  the  Special  Assistant  Attorney  Ceneral  assigned  to  the  State 
Roads  Commission  consisted  primarily  in  acting  as  general  legal  adviser  and  counsel 
to  the  Chairman  and  Members  of  the  State  Roads  Commission  and  its  fifteen  hun- 
dred (1500)  officials,  engineers  and  employees.  This  included  giving  legal  advice 
and  opinions,  oral  and  written,  on  the  validity  and  application  of  State  and  local 
laws,  conferring  on  land  and  title  matters,  drainage  complaints,  condemnation  and 
acquisition  of  rights  of  way,  the  drafting  of  deeds,  contracts  and  opinions  and  hand- 
ling woi-kmen's  compensation  claims,  and  the  many  other  and  varied  legal  problems 
which  arise  in  an  active  governmental  agency  doing  business  with  the  general  pwblic. 
All  State  Roads  contracts  and  bonds  are  approved  as  to  form  and  legality  by  this 
Attorney  before  execution. 

]\Iuch  time  was  also  given  to  the  drafting  of  a  construction  contract  for  a  new 
ferry  boat  for  use  on  the  Chesapeake  Ferry  System,  and  in  the  drafting  of  Ordinance 
for  the  various  towns  m  the  State  in  connection  with  State  Roads  matters. 

This  office  also  successfully  participated  in  an  mj unction  suit  in  the  Circuit  Court 
for  Cecil  County  against  Edgar  Whalen  and  Lila  H.  Whalen,  his  wife,  and  certain 
serious  drainage  conditions  on  our  road  were  remedied  as  a  result  of  this  trial. 

This  office  continued  the  supervision  of  and  represented  the  State  Roads  Commis- 
sion in  the  increasmg  number  of  cases  arising  before  the  State  Industrial  Accident 
Commission  in  which  employees  of  the  State  Roads  Commission  were  involved. 
The  State  Roads  Commission  acts  as  a  self-insurer  under  the  Workmen's  Compensa- 
tion Act,  and  a  considerable  number  of  cases  have  arisen  because  of  injuries  sus- 
tained by  road  employees,  by  convict  road  labor,  and  under  third  party  cases. 
Several  suits  are  now  pending  in  the  Courts  in  connection  with  accidents  sustained 
by  State  Roads  employees  or  equipment.  Several  suits  were  successfully  defended 
by  this  office  in  the  Courts  of  Baltimore  City  last  yeai',  in  connection  with  death 
claims  against  the  Commission. 

On  matters  of  general  policy  and  other  important  problems,  this  department  fre- 
ciuently  consulted  with  the  Attorney  General  and  other  members  of  the  State  Law 
Department,  before  giving  opmion.  Other  State  Departments  were  also  contacted 
on  matters  in  which  they  were  also  interested,  as  Avere  local  and  federal  governmen- 
tal agencies. 
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This  office  acted  as  legal  adviser  for  all  matters  relating  to  the  toll  bridges  of  the 
State  and  the  Chesapeake  Ferry  System. 

Under  the  supervision  of  this  office  during  the  year  1945,  three  hundred  and  forty 
(340)  title  examinations  of  State  roads  rights  of  way  were  made  by  local  attorneys 
in  the  twenty-three  (23)  counties  of  the  State  of  Maryland  at  a  total  expenditure  of 
Eight  Thousand  and  Fifty-Five  Dollars  and  Fifty  cents  (sS8,055.50).  It  has  been 
the  custom  for  many  years  for  the  State  Roads  Commission  to  employ  local  lawyers 
practicing  m  the  various  coimties  to  examine  the  titles  to  lands  in  these  coimties, 
before  it  is  acquired  and  this  procedure  has  been  found  most  satisfactory. 

The  foUowmg  condemnation  cases  for  the  purpose  of  securing  rights  of  way  for 
the  State  Roads  Commission  are  now  pending  or  were  disposed  of  during  the  current 
year,  as  noted: 

Anne  Arundel  County 
Harry  S.  Allen  and 
Alice  May  Allen,  his  wife 
Vinton  Duval  Cockey  and 
Mona  Goldsborough  Cockey,  his  wife 
Pending 

Vinton  Duval  Cockey  and 
Mona  G.  Cockey,  his  wife 
Citizens  National  Bank  of  Laurel 
Pending 

Cecil  County 

Charles  C.  Bayard 
Pending 

Charles  J.  C.  Khudy 
Pending 

Dorchester  County 

W.  Grason  Winterbottoni 
Settled 

Prince  George's  County 
Omar  C.  Strawn 
Settled 

Harley  W.  Leizear  and 
Marion  Leizear,  his  wife 
Pending 

St.  Mary's  County 
May  H.  Morgan 
Pending 


ACCOUNTING  DEPARTMENT 

WILLIAM  A.  CODD 

Chief  Auditor 
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Traffic  Approachixg  the  Toll  Booths  of  the  Havre  de  Grace  Bridge  where 
THE  Toll  is  Collected  by  the  Attendants 


The  View  after  Passing  Through  the  Toll  Booths  and  Looking  Across  the 
Susquehanna  River  into  Harford  County 


REPORT 

February  15,  1947 

To  His  Excellency,  Willlvm  Preston  Lane,  Jr., 

Governor  of  Mari/land, 

and 

The  Honorable  Memhers  of 

The  State  Roads  Commission  of  Maryland, 

Robert  M.  Reindollar,  Chairman, 

P.   Watson   Webr, 

Russell  H.   McCain 

Sirs  : 

May  I  present  to  you  for  your  examination,  a  complete  and  detailed  financial 
report  wherein  is  set  forth  the  accountability  of  all  financial  transactions  of  the 
State  Roads  Commission  of  Maryland,  foi"  the  fiscal  periods 

July  1,  1944  to  June  30,  1945 
July  1,  1945  to  June  30,  1940 

Except  foi'  the  statemc^nts  and  references  to  matters  and  facts  concei'ning  the  toll 
facilities  of  the  State,  all  presentations  throughout  the  text  and  exhibits  of  the 
present  report,  are  based  on  the  newly  established  fiscal  period;  that  is,  June  30th. 

The  form  of  the  present  report  and  the  positions  therein  of  the  several  exhibits 
and  schedules,  appUcable  to  the  fiscal  years  1945  and  194(5,  oi-  the  period  of  time 
July  1,  1944  to  June  30,  194(),  generally  follow  the  formation  of  previous  reports, 
although  wherein  advisable,  additional  exhibits  or  schedules,  or  additional  informa- 
tion, have  been  presented  for  the  purpose  of  exemplifying  certain  pertinent  facts. 

It  is  believed  to  be  better  practice  to  submit  the  present  report  in  a  manner  and 
form  following,  as  fai'  as  practicable,  the  previous  years'  reports,  so  as  to  afford 
better  comparisons,  and  to  permit  a  more  simplified  continuity  of  facts  regarding 
the  subjects  contained  in  each  exhibit  and  schedule  and  the  data  set  forth  under 
each. 

Each  of  the  exhibits  and  schedules  herein  presented  is  nioic  full>-  explained  or 
elaborated  in  the  text  of  the  report  now  to  follow. 

The  financial  records  of  the  Commission  and  the  position  (jf  the  funds  for  the 
fiscal  year  ended  June  30,  1944,  have  been  subjected  to  a  comprehensive  detailed 
audit  by  Mr.  Daniel  L.  Clayland,  HI,  C.P.A.,  State  Auditor  of  Maryland,  and  Mi-. 
Carl  L.  Wannen,  (y.P.A.,  Deputy  State  Auditor,  and  their  staff. 
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The  report  now  submitted  to  you  is  presented  through  a  series  of  exliibits,  sup- 
porting schedules  and  statements  under  the  following  captions.  Wherever  italics 
appear  in  the  exhibits  and  schedules,  as  well  as  in  the  text  of  this  report,  they  indi- 
cate red  figures. 

Exhibit  No.  1. 

Schedule  No.  1— Summary  of  Cash  Receipts  and  Disbursements,  by  Months, 
July  1,  1944  to  June  30,  1946 

Schedule  No.  2 — Summary  of  Receipts  and  Disbursements,  State  Comptroller's 
Fund — (Revolving  Fund) — Salary  and  Wage  Account, 
July  1,  1944  to  June  30,  1946,  by  fiscal  years 

Schedule  No.  3 — Receipts  of  Federal  Funds,  showing  Appropriations,  Pay- 
ments, and  Balances  due  on  Federal  Appropriation, 
Fiscal  Years  1934  to  1946,  inclusive 

Exhibit  No.  2. 

Schedule  No.  1- — Income  from  Gasoline  Taxes  and  Income  from  Commissioner 
of  Motor  A'ehicles,  July  1,  1944  to  June  30,  1945,  and 
allocation  of  net  products 

Schedule  No.  2 — Income  from  Gasoline  Taxes  and  Income  from  Commissioner 
of  Motor  Vehicles,  July  1,  1945  to  June  30,  1946,  and 
allocation  of  net  products 

Schedule  No.  3 — Receipts,  by  sources,  July  1,  1944  to  June  30,  1945 

Schedule  No.  4 — Receipts,  by  sources,  July  1,  1945  to  June  30,  1946 

Schedule  No.  5 — Debenture  Bonds  of  the  State  Roads  Commission  of  Mary- 
land— Receipts  for  Debt  Service  on  State  Roads  Com- 
mission Bonds  (exclusive  of  Bridge  Revenue  Bonds, 
Chesapeake  Bay  Ferry  Revenue  Bonds,  and  Chesa- 
peake Bay  Ferry  System  Improvement  Bonds),  and 
the  application  of  Truck  License  Fees  and  Franchise 
Taxes,  and  $0014  of  the  2^  Gasoline  Tax 

Schedule  No.  6 — State  of  Maryland  Bridge  Revenue  Refunding  Bonds — 
Bond  Account 

Schedule  No.  7 — State  Roads  Commission  of  Maryland  Chesapeake  Bay -Ferry 
Revenue   1|%  Bonds — Bond  Account 

Schedule  No.  8 — State  Roads  Commission  of  Maryland  Chesapeake  Bay 
Ferry  System  Improvement  Bonds,  1|% 

Exhibit  No.  3 

Schedule  No.  1^ — Recapitulation  of  Cash  Disbursements  and  purposes  for 
which  made,  July  1,  1944  to  June  30,  1945 

Schedule  No.  2 — Recapitulation  of  Cash  Disbursements  and  purposes  for 
which  made,  July  1,    1945  to  June  30,  1946 
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Exhibit  No.  4 — Sumniaiy  and  Details  of  (icnoral  and  Operating  Expenses,  ap- 
plicable to  State  System  of  Roads,  for  the  period  July 
1,  1944  to  Juno  30,  1945,  and  July  1,  1945  to  Juno  30, 
1940 

Exhibit  No.  5 — Balance  Sheet  at  Juno  30,  1945,  and  .luno  30,  1940,  Comj)ared 

Exhibit  No.  0 

Schodulo  Xo.  1      I'^und  Statement  showing  Cash  Balances  in  the  Fund  Accounts 

at  June  30,  1945,  and  remaining  unencumbered  balances 

after  satisfying  all    obligations  incident  to  each  fund 

at  the  close  of  the  yeai- 
Schedule  No.  2    -Fund  Statement  showing  Cash  Balances  in  the  Fund  Accounts 

at  June  30,  1946,  and  remaining  unencumbered  balances 

after  satisfying  all  obligations  incident  to  each  fund 

at  the  close  of  the  year 
Schedule  No.  3 — Statement  showing  cash  position  of  each  fund  at  July  1 ,  1944, 

total  receipts  and  increments  and  total  charges;  balance 

of  cash  at  June  30,  1945 
Schedule  No.  4 — Statement  showing  cash  position  of  each  fund  at  July  1 ,  1945, 

total  receipts  and  inci-omonts  and  total  charges;  balance 

of  cash  at  June  30,  194(5 
The  following  Schedules  (No.  5  to27A,  inchisive),  being  Fund  Statements  of  each 
C\)unty  foi-  the  two  periods,  July  I,  1944  to  June  30,  1945,  and  July  1,  1945  to 
June  30,  1946,  include  the  Maintenance  Section  and  the  Construction  Section: 
Schedule  No.    5 —     Fund      Statement,      Allegany      County— Maintenance 

Account 
Schedule  No.    5-A — ^Fund      Statement,      Allegany      Coiuity — Construction 

Account 
Schedule  No.    6 —     Fund  Statement,  Anne  Arundel   County — Maintenance 

Account 
Schedule  No.    6-.\ — Fund  Statement,  Anne  Arund(>l  County — Construction 

Account 
Schedule  No.    7         Fiuid  Statement,  ISaltimorc  County — Maintenance  Ac- 
count 
Schedule  No.    7-A — Fund      Statement,      T^altimoro      County — Construction 

Account 
Schedule  No.    8 —     Fund       Statement,       Calvert       County — Maintenance 

Account 
Schedule  No.     8-A  — Fund       Statement,       Calveit        County — Construction 

.Vccount 
Schedule  No.    9 —     I'^und       Statement,       Caioliiic       County — Maintenance 

Account 
Schedule  No.    9-A-Fund       Statemonl,       Carolin(>       County — Construction 

Account 
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Schedule  Xo.  10 —  Fund  Statement,  Carroll  County — Maintenance  Account 
Schedule  No.  10-A — Fund  Statement,  Carroll  County — Construction  Account 
Schedule  No.  11 —  Fund  Statement,  Cecil  County — Maintenance  Account 
Schedule  No.  11-A — Fund  Statement,  Cecil  County — Construction  Account 
Schedule  No.  12 —  Fund  Statement,  Charles  County — Maintenance  Account 
Schedule  No.  12-A — Fund  Statement,  Charles  County — Construction  Account 
Schedule  No.  13 —     Fund     Statement,     Dorchester     County — Maintenance 

Account 
Schedule  No.  13-A — Fund   Statement,      Dorchester      County — Construction 

Account 
Schedule  No.  14 —     Fund      Statement,      Frederick      County — Maintenance 

Account 
Schedule  No.  14-A — Fund      Statement,      Frederick      County — Construction 

Account 
Schedule  No.  15 —  Fund  Statement,  Garrett  County — Maintenance  Account 
Schedule  No.  15-A — Fund  Statement,  Garrett  County — Construction  Account 
Schedule  No.  10 —  Fund  Statement,  Harford  Count}' — Maintenance  Account 
Schedule  No.  IG-A — Fund  Statement,  Harford  County — Construction  Account 
Schedule  No.  17 —  Fund  Statement,  Howard  County — Maintenance  Account 
Schedule  No.  17-A — Fund  Statement,  Howard  County — Construction  Account 
Schedule  No.  18 —  Fund  Statement,  Kent  County — Maintenance  Account 
Schedule  No.  18-A — Fund  Statement,  Kent  County — Construction  Account 
Schedule  No.  19 —     Fund    Statement,    Montgomerj^    County — Maintenance 

Account 
Schedule  No.  19-A — Fund    Statement,    Montgomery    County — Construction 

Account 
Schedule  No.  20 —     Fund  Statement,  Prince  George's  County — Maintenance 

Account 
Schedule  No.  20-A — Fund  Statement,  Prince  George's  County — Construction 

Account 
Schedule  Xo.  21 —     Fund  Statement,   (^ueen  Anne's  County     Maintenance 

Account 
Schedule  X^o.  21 -A^ — Fund   Statement,   Queen  Anne's  County — Construction 

Account 
Schedule  Xo.  22 —     Fund    Statement,     St.     Mary's    County — ^Maintenance 

Account 
Schedule  Xo.  22-A — Fund    Statement,    St.     Mary's    County — Construction 

Account 
Schedule  Xo.  23 —     Fund      Statement,      Somerset      County — Maintenance 

Account 
Schedule  Xo.  23-A — Fund      Statement,      Somerset       County — Construction 

Account 
Schedule  No.  24 —     Fund  Statement,  Talbot  County — Maintenance  Account 
Schedule  Xo.  24-A — Fund  Statement,  Talbot  County — Construction  Account 


Report  ok  thk  State  Roads  Commission  131 

Schedule  Xo.  2")  -  I'^und  Statement,  W'asliinjiiton  County — Maintenance 
Account 

Schedule  X(j.  25-A — Fund  Statement,  Washinp;ton  County — Construction 
Account 

Schedule  No.  20 —  Fund  Statement,  Wicomico  County — Maintenance  Ac- 
count 

Schedule  Xo.  2()-A — Fund  Statement,  Wicomico  County — Construction  Ac- 
count 

Schetluh^  Xo.  27 —  Funtl  Statement,  Worcester  Count}' — Maintenance 
Account 

Schedule  Xo.  27-A — Fund  Statement,  Worcester  County — Construction 
Account 

Schedule  Xo.  28 —     Fimd  Statement,  Baltimore  Citj- 

Schedule  Xo.  29 —     Fund  Statement,  Grade  P]limination,  |fi  Gasoline  Tax 

Schedule  X'^o.  30 —  Fund  Statement,  Federal  Grade  Ehmination,  1938 
Appropriation 

Schedule  X'^o.  31 —  Fund  Statement,  Federal  Grade  Elimination,  1939 
Appropriation 

Schedule  Xo.  32  Fund  Statement,  Federal  Grade  Elimination,  1940 
Ajjpropriation 

Schedule  Xo.  33 —  I'und  Statement,  Federal  (irade  l''limination,  1941 
Appropriation 

Schedule  Xo.  34 —  Fund  Statement,  Federal  Cirade  lUimination,  1942 
Appropriation 

Schedule  Xo.  35 —  Fund  Statement,  Fedeial  (!rade  Ivlimination,  1943 
Appropriation 

Schedule  No.  36 —  Fund  Statement,  Regular  Federal  Aid,  1938  Appropria- 
tion 

Schedule  X'o.  37 —  Fund  Statement,  Regular  Federal  Aid,  1939  Api)ro- 
priation 

Schedule  Xo.  38—  Fund  Statement,  Regular  Federal  Aid,  1940  Ai)pr()- 
priation 

Schedule  Xo.  39 —  Fund  Statement,  Regular  Federal  Aid,  1941  Appro- 
priation 

Schedule  X'o.  40 —  Fund  Statement,  Regular  Fed(Mal  Aid,  1942  Appro- 
priation 

Schedule  X^o.  41 —  Fund  Statement,  Regular  Federal  Aid,  1943  Appro- 
priation 

Schedule  Xo.  41-A — Fund  Statement,  Regular  Federal  Aid,  194(5  Appropria- 
tion 

Schedule  X'^o.  42 —     Fund  Statement,  Ocean  City  Beach  Protection  Fund 

Schedule  X"o.  43 —  Fund  Statement,  193()  Flood  Relief,  States  and  Federal 
Appropriations 

Schedule  No.  44 —     Fund  Statement,  Prison  Labor  Appropriation 
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Schedule  Xo.  45 — ■ 
Schedule  No.  46— 
Schedule  No.  47 — 

Schedule  No.  48— 

Schedule  No.  49 — 
Schedule  No.  50 — • 

Schedule  No.  51 — 

Schedule  No.  52— 

Schedul<^  No.  53 — 

Schedule  No.  54 — 

Schedule  No.  55 — • 
Schedule  No.  56 — 

Schedule  No.  57 — ■ 

Schedule  No.  58 — 

Schedule  No.  59— 

Schedule  No.  (10 — 

Schedule  No.  ()1 — 

Schedule  No.  ()2— 
Schedule  No.  OS- 


Fund  Statement,  Federal  Appropriation  of  1942,  Second- 
ary Road  Construction 

Fund  Statement,  Federal  Appropriation  of  1943,  Second- 
ary Road  Construction 

Fund  Statement,  Middle  River  Underpass— Construction 
Fund 

Fund  Statement,  Federal  Appropi-iations,  Military  Access 
Roads, — ^Navy,  Army,  and  Strategic  Network 

Fund  Statement,  National  Defense  Projects 

Fimd  Statement,  Special  Construction  Fund  for  Road 
Approaches  to  Susquehanna  Ri^'er  Toll  Bridge 

Fund  Statement,  State  Roads  Commission  Bond  Pro- 
ceeds— Construction   of   Ferry   Terminals 

Fund  Statement,  State  Roads  Commission  Bond  Pro- 
ceeds— Construction  of  New  Projects 

Fund  Statement,  State  Roads  Commission  Bond  Pro- 
ceeds— Construction   of   Needed   Projects 

Statement  of  Account,  Truck  License  Fees  and  Franchise 
Taxes,  and  $.0014  of  the  20  Gasoline  Tax  for  Debt 
Service,  State  Roads  Commission  Refunding  and 
Improvement  Bonds 

Statement  of  Account,  Sign  Permit  Revenue 

Statement  of  Account,  Gasoline  Tax  Refunds  to  In- 
corporated Towns 

Statement  of  Account,  Brunswick  and  Point  of  Rocks 
Toll  Bridges  Fund 

Fund  Statement,  Maintenance  antl  Reconstruction  Ac- 
count, supported  by  statements  showing  transactions 
applicable  to  each  County,  and  for  general  State-wide 
projects 

Fund  Statement,  State  and  Federal  Funds  made  available 
for  Studies,  Contract  Plans,  and  Specifications  for 
Baltimore-Washington  Motorway 

Fund  Statement,  State  and  Federal  Funds  made  available 
for  Studies,  Contract  Plans  and  Specifications  for 
Baltimore-Washington-Franklin  Street-  Freeway 

Fund  Statement,  State  and  Federal  Funds  made  available 
for  Studies  and  Preliminaiy  Engineering  on  Post  War 
Projects 

Fund  Statement — Revenue — Chesapeake  Bay  Ferry 
System  Improvement  Bonds 

Fund  Statement — Post  War  Planning — Baltimon;  City 
Traffic  Survey 
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Act 


Stnitcfric-  Network  -Det'en.se  Highway 


Exhibit   Xo.   7 

Schedule  No.  1 —  Summary  of  Disbursements  from  Counties'  Share  of 
Lateral  Gasoline  Tax,  and  Average  Expenditure  per 
mile  for  maintaining  County  Roads,  for  the  two  j'ears, 
July  1,  1944  to  June  30,  1946 
Schedule  X^o.  2 —  Distribution  of  Mileage  of  County  Road  Systems  by 
State  Roads  Commission  Engineering  Districts 
Exhibit  X^o.  8 — Total  Road  ^Mileage  on  the  State  System  at  June  30,  1945,  and 

at  June  30,   1940,  by  Counties  and   by  Engineering 
Districts 

Toll  Bridges  (The  fiscal  year  closes  September  30) 

Exhihit  X'o.  9 — Susquehanna  River  and  Potomac  River  Toll  Bridges  Construction 

Funds,  ])eing  Proceeds  of  Bridge  Revenue  Bonds  and 
Federal    Grants,   and    Cost   of   Construction   charged 
thereto,  with  Balances  at  September  30,  194() 
Exhibit  Xo.  10 — Operating  or  Revenue  Account,  Susciuehanna  River  and  Potomac 

River  Toll  Bridges,  for  the  two  periods  October  1,  1944 
to  September  30,  194() 

Rates  in  effect  at  the  Sus(iuehanna  River  Toll  Bridge, 
September   30,    1940 

Rates  in  effect  at  the  Potomac  River  Toll  Biidge, 
September  30,   1946 

Statement  of  Income,  based  on  recorded  Traffic  Transac- 
tions, also  shown,  Sus(iuehanna  and  Potomac  River 
Toll  Bridges,  for  the  two  periods  October  1,  1944  to 
September  30,  1946 

Statement  of  Traffic  Transactions,  by  classification  of 
I  sers,  Susquehanna  River  Toll  Bridge,  for  the  two 
periods  October  1,  1944  to  September  30,  1946 

Statement  of  Traffic  Transactions,  by  classification  of 
Users,  Potomac  Ri\'er  Toll  Bridge,  for  the  two  periods 
October  1,   1944  to  September  30,   1946 

Statement  of  Toll  Bridges  Operation  Fund,  for  the  two 
periods  October  1,  1944  to  September  30,  1946 

Statement  of  Funds  due  the  State  Roads  Commission 
of  Marvhnul  for  advancements  made  from  Commission 
Funds  incident  to  Primary  Bridge  Program  and  con- 
tinued operation  of  Toll  Bridges 


Schedule  Xo.    1- 


Schedule  Xo.    2 


Schedule  Xo.    3- 


Scheduk^  X'o.    4- 


Sehedule  X'o.    5- 


Schedule  X"o. 
Schedule  X'o. 
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Schedule  No.  8 —  Statement  of  Bridge  Revenue  Refunding  Bonds  issued, 
purchased,  matured,  and  outstanding,  September  30, 
1946 

Schedule  No.  9 —  Balance  Sheet,  including  Capital  Sections,  at  September 
30,   194G 

Bay  Ferry  System  (The  fiscal  year  closes  May  31) 

Exhibit  No.  11 — Chesapeake  Bay  Ferry  System — Statement  of  Account,  Pro- 
ceeds of  Sale  of  State  Roads  Commission  of  Maryland 
Chesapeake  Bay  Ferry  Revenue  1|%  Bonds  of  1941, 
and   application    of    Proceeds 

Exhibit  No.  11 -A — ^Proceeds  of  Sale  of  State  Roads   Commission   of   Maryland 

Chesapeake  Bay  Ferry  System  Improvement  Bonds — 
11% — and    application    of     Proceeds    at    September 

30,  1946 

Schedule  No.    1 —     Revenue  Account,  Chesapeake  Bay  Ferry  System,  for 

the  two  periods  June  1,  1944  to  May  31,  1946 
Schedule  No.    2 —     Effective  Rates,  Chesapeake  Bay  Ferry  System,  at  May 

31,  1946 

Schedule  No.  3 —  Statement  of  Income,  based  on  recorded  Traffic  Transac- 
tions, also  shown,  Chesapeake  Bay  Ferry  System,  for 
the  two  periods,  June  1,  1944  to  May  31,  1946 

Schedule  No.  4 —  Statement  of  Traffic  Transactions,  by  classification  of 
Users,  Chesapeake  Bay  Ferry  System,  for  the  two 
periods,  June  1,  1944  to  May  31,  1946 

Schedule  No.    5—     Balance  Sheet  at  May  3L  1946 

Exhibit  No.  1 — Total  Cash  Receipts  and  Disbursements,  by  Months,  during  the 
Period  July  1,  1944  to  June  30, 1946 

On  July  1,  1944,  the  beginning  of  the  Accounting  Period  now  luider  review,  the 
cash  })alance  to  the  credit  of  the  Commission,  in  all  funds,  and  available  for  use  in 
the  manner  dedicating  the  several  cash  balances,  was  $14,884,417.46,  exclusive 
of  Cash  in  Toll  facility  Funds.  The  i-eceipts  of  the  Commission,  from  all  sources, 
exclusive  of  the  receipts  of  Toll  Income  from  the  operation  of  toll  facilities  of  the 
( commission,  during  the  period  July  1,  1944  to  June  30,  194(),  were: 

July  1 ,  1944  to  June  30,  1945 $13,020,967.22 

July  1,  1945  to  June  30,  1946 16,622,971.77 

Total  for  two  (2)  year  Period $29,643,938.99 

This  aggi'egate  added  to  the  balance  of  cash  on  hand  at  the  beginning  of  the  period, 
July  1,  1944,  amounting  to  $14,884,417.46,  was  $44,528,356.45,  and  during  the 
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period  under  review,  the  total  disbursemeut.s,  including  the  transfer  of  funds  incident 
to  the  Chesapeake  Bay  Ferry  System,  but  exclusive  of  the  application  or  disburse- 
ments of  tolls  produced  by  the  toll  facilities  controlled  and  operated  by  the  Com- 
mission, were: 

July  1,  1944  to  .June  SO,  1945 $12,218,929.17 

July  1,  1945  to  June  30,  194() 14,280,633.57 

Total,  for  Period $26,494,502.74 

The  total  disbursements  deducted  fiom  total  receijits  (including  the  initial 
balance  of  cash  on  liand,  at  the  beginning  of  the  Accounting  Period)  results  in  a 
cash  balance  at  the  close  of  the  period,  June  30,  194(),  of  $18,033,793.71,  as  shown 
on  the  Balance  Sheet  and  in  the  General  Fund  StatxMiients. 

It  is  imperative  at  this  point,  to  direct  attention  to  the  cash  balance  at  June 
30,  194(),  and  to  further  analyse  it  so  as  to  disclose  those  portions  of  the  balance 
that  can  rot  be  used  in  discharging  obligations  incurred  for  those  purposes  of  direct 
construction  or  maintenance  of  the  road  systems.  The  total  cash  balance  in  all 
accounts  and  on  hand  .Tune  30,  1946,  was  $18,033,793.74,  but  certain  items  of 
dedicated  or  applied  cash  must  be  considered.     They  are: 

(a)  Cash  in  the  aggregate  amount  of  $500,000,  included  in  this  total,  represents 

the  Working  Fund  achanced  by  the  Treasurer  of  Alaiyland,  and  is  used 
by  the  Commission  incident  to  the  Salary  and  Wage  Account  and  for  its 
Petty  Cash  Funds; 

(b)  The  cash  balance  has  been  fui'ther  reduced  to  the  extent  of  $564,522.91, 

which  represents  cash  disbursements  by  the  Commission,  used  to  purchase 
materials  and  supplies  placed  in  stock  and  awaiting  withdrawal  for  use 
principally  for  road  maintenance  purposes,  as  required; 

(c)  The  total  cash  balance  includes  also  a  fund  of  $957,724.99,  used  as  a  Working 

Fund  for  general  cash  purposes.  It  is  not  especially  dedicated,  but  is 
used  to  augment  the  Cash  Position  of  other  Funds; 

(d)  Funds  in  the  aggregate  amount  of  $1,430,851.76  are  also  included  in  the 

total  cash  balance  and  are  those  several  required  sums  reserved,  primarily, 

for  debt  service  on  bond  obligations  of  the  Commission,  as  well  as  other 

special  cash  funds  not  availal)le  for  use  in  dii'ect  i-oad  activities. 

The  aggregate  amount  of  these  deductions,  exclusive  of   $5()4,522.91    (item   b 

above)  all  of  which  represents  cash  that  must  he  applied  to  a  particular  collateral 

road  purpose,  is  $2,888,576.75,  and  if  the  cash  balance,  as  shown,  be  reduced  by  a 

like  amount,  a  remainder  of  $15,145,216.96  is  found  to  be  available  to  satisfy  all 

demands  for  cash,  based  on  existing  obligations. 

Refei'ence  should  be  made  to  the  Fund  Statement  of  the  Commission,  p]xhibit 
Xo.  6,  Schechile  Xo.  2,  "Condition  of  All  Accounts  at  June  30,  1946",  wherein  it 
will  be  noted  that  the  unpaid  maturing  obligations  of  the  Commission  at  the  close 
of  the  year,  amount  to  $10,694,022.42.     However,  at  June  30,  1946,  the  Commission 
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was  privileged  to  continue  the  award  of  contracts  or  to  incur  additional  obligations, 
including  the  balance  of  appropriated  Federal  Funds,  to  an  extent  that  would  fully 
utilize  all  of  the  funds  made  available  to  that  date,  with  the  possible  exception  of  a 
portion  of  the  funds  for  new  construction,  because  of  certain  restrictions  concerning 
the  prociu'ement  of  essential  road  materials;  and  if  action  had  been  taken  with 
respect  to  the  award  of  additional  new  contracts  for  construction  and  other  road 
purposes,  in  the  aggregate  amount  of  $15,132,()54.88,  including  Federal  appropria- 
tions for  the  first  year  of  three  (3)  years  allocations  to  the  State,  including  the 
funds  appropriated  for  the  improvement  of  the  Primary  Road  System  into  and 
through  l^rban  areas,  the  unpaid  maturing  obligations  would  have  been  materially 
increased,  thereby  reducing  the  percentage  of  margin  of  cash  on  hand  for  cur- 
rently maturing  obligations. 

It  must  be  realized,  of  course,  that  these  facts  express  a  status  existing  at  the 
close  of  the  fiscal  year,  June  30,  1946,  and  will  change  each  month,  for  as  anticipated 
receipts  are  attained,  the  cash  position  will  increase;  yet  consideration  must  be 
given  to  the  rapidity  of  disbursements  compared  with  the  realization  of  receivables, 
since  it  is  possible  and  likely,  that  the  demand  for  the  payment  of  debts,  will  be 
disproportionate  to  incomes,  resulting  in  a  condition  whereby  the  Commission 
cannot  promptly  litiuidate  its  current  ol^ligations. 

As  hereinbefore  set  forth,  reference  has  been  made  to  the  probability  of  dis- 
bursing funds,  particularly  the  amounts  represented  by  the  allocation  of  Federal 
Funds  for  road  construction  on  the  Primary  System,  of  Feeder  and  Secondary 
Roads  on  the  County  Systems,  and  construction  in  Urban  Areas,  to  such  an  extent 
as  will  entirely  deplete  the  cash  on  hand.  In  order  to  prevent  such  a  condition,  it 
is  now  recommended  that  the  Commission  be  provided  with  a  Working  Fund  in  an 
amoimt  sufficient  to  enable  it  to  avoid  any  delay  in  the  prompt  satisfaction  of  its 
current  obligations.  It  would  seem  from  the  very  nature  of  the  Commission's 
undertaking,  that  a  reserve  working  fund  is  essential,  for  while  it  may  be  presumed 
that  receipts  from  all  sources  each  month  will  be  sufficient  to  maintain  a  safe  cash 
balance,  this  is  not  in  fact  always  the  experience,  for  many  maturing  obligations, 
arising  from  contract  and  the  progress  of  construction  work,  may  become  due  and 
payable  at  one  time,  the  satisfaction  of  which  will  require  all  of  the  available  cash  on 
hand.  Again,  certain  influences  caused  by  the  Commission's  administrative 
policies  may  tend  to  exceed  the  normal  rate  of  disbursements,  causing  a  rapid 
diminution  of  cash,  such  as  unreasonable  increase  in  the  cost  of  labor;  the  rapid 
prosecution  of  construction  programs;  the  discharge  of  debt  service  obligations; 
the  inflation  of  a  construction  program.  These,  and  other  functional  obligations 
of  the  C'ommission,  are  likely  to  cause  the  disbursement  of  cash  in  a  manner  dis- 
proportionate to  the  rate  of  income. 

For  piu-poses  of  comparison,  it  is  important  at  this  time  to  note  the  obligations 
of  the  Commission  at  the  close  of  the  several  past  fiscal  years,  and  the  relationship 
between  such  balances  and  (a)  the  net  cash  position;  (b)  the  amount  of  expected 
or  anticipated  receipts;  and  (c)  the  net  balance  of  unencumbered  funds  available 
for  additional  woik: 
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Net 

Close  of  Year 

Casli  Position 

1937 

$2,. 54 1,400. 89 

193S 

2,4S5.12G.45 

103!) 

3,875,351.37 

1!M() 

5,367,202.01 

i;)41 

6,14S,472.()9 

l<M_' 

7,815.334.08 

1!)}3 

11,483.889.37 

1944 

14,884,417.46 

1945 

15.691,455.51 

194t) 

18,033.793.11 

*  For  an 

explanation  ol'  ba 

F^xhibit  No. 

7. 

Maturing 
Obligations 

$6,025,942.88 
5,741,251.35 
4,071.637.33 
6,344,621.70 

8,864,328.14 
12,879,097.12 
9,738.789.06 
6.186,499.06 
7.067.100.73* 
12,124,874.18* 


Expected  Receipts 
to  close  of  Year 

$9,338,468.24 
7,118,929.65 
6,360,701.62 
7,227.646.73 
6,847,<)99.27 
20,663,495.37 
15,375,882.48 
6,702,577.33 
5,366,247.87 
9,159.212.44 


Unencumbered 
Balance 

$5,942,750.79 

3,863,496.32 

6.162,882.29 

6,763,111.08 

4,410.586.71 

15,830,723.32 

17,335.810.25 

15,611,230.43 

14.191.385.30* 

15,132,6^1.88* 


lances  in  Cash  Accounts  and  totals  of  Maturing  Oblifrations,  see 

Exhibit  No.  1     Schedule  No.  3     Receipts  of  Federal  Funds,  Based  on  Total 
Appropriations,  Payments,  and  Balances,  1934  to  1946,  Inclusive 

hi  this  Schedule  are  shown  the  appropriations  made  by  the  Federal  Government, 
applicable  to  the  years  beginning  with  1934  to  the  present  year;  the  payments  made 
by  the  United  States  Government  applicable  to  each  appropriation;  and  balance 
of  Federal  Funds  to  be  received  at  June  30,  1946.  The  respective  appropriations 
applicable  to  the  Commission's  fiscal  years,  the  return  from  the  Inderal  Agencies 
and  balances  to  be  received,  are: 


920.426.49 
918.073.07 
439,470.43 
452,514.50 
1,003,980.43 


Amount 
Y'ear  Appropriation  Appropriated 

1934  National  liecovery — Public  Works  Fund 

—Secondary  Roads $880,834.82 

1934  National        Recovery— Public       Works 

Funds— Highways 1,763,265.69 

1934  National        Recovery — Public       Works 

Funds — Municipalities 

1935  Pul)lic  Works  Funds — Secondary  Roads 
1935           Pul)lic  Works  Funds — Highways 

1935  Pui)lic  Works  Funds— Municipalities...  , 
1935/6       Regular  Federal  Aid 

1936  l^niergency      Relief — Works      Progress, 

Highways 1 ,  750 

1936  Fmergency      Relief — Works      Progress, 

(Irade  Kliniinations 

1936/7       Uegular  Fetieral  Aid 

1936          FJmergency  Relief — Highway  Projects.. 
1937/8      Federal  Aid  Highway  Act ,  1936,  Second- 
ary Roads 

1937/8      Federal  Aid  Highway  Act,  1936,  Grade 

Kliniinations 

1937/8       Regular  Federal  Aid 

1938/9       Federal    Aid    Highway   Act,   Secondary 

Roads 

1938/9       I''e(leral     Aid     Highway     Act,     Grade 

Fli  mi  nations 

1938/9       Regular  Federal  Aid 1 ,037,400  07 

1939/40     Federal   Aid   Highway   Act,   Secondary 

Roads 

1939/40     Fecleral      Aid     Highway     Act,     Grad(; 

Fliniinations 

1939/40     I{egular  Federal  Aid 

1940/41      Federal    Aid    Highway    Act,    Secondary 

Roads 

iM'deral     Aid     Highway     Act,     Grade 

Kliniinations 


Cash 
Received 

$880,834.82 

1,763,265.69 

920,426.49 
918,073.07 
4.39,470.43 
452,514.50 
1,003,980.43 


Balance  to 
bo  Paid 


738.00   1,750,738.00 


2,061,751.00 
959.256.56 
620,712.91 

202.990.01 

467.387.30 
991,848.73 

203.263.14 

486,384.17 


122. 31 2.. 56 

153.165.34 
842,239.74 

71,900.46 


1940/41 

1940/41      Regular  Federal  .\id  1  .049,978.09 


402.850.04 


1,886.359.73 
959,256.56 
197,539.31 

202.990.01 

467,387.30 
991.848.73 

203.263.14 

486,384.17 
1 ,037.400.07 

122.312.56 

13!).9()5.34 
736,7:39.74 

71.190.44 

2.53,009.05 
983,:«5.62 


S175,:391.27 
423^173^60 


13.200.00 
105.500.00 

710.02 

14!). ,8-10. 99 
()6.652.47 
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Amount  Cash  Balance  to 

Year  Appropriation  Appropriated  Received  be  Paid    . 

1942  Federal   Aid   Highway   Act,   Secondary 

Roads ".  2,188.00  2,188.00       

1942  Federal     Aid     Highway     Act,     Grade 

Eliminations 159,590.81  146,947.30  12,643.51 

1942  Regular  Federal  Aid 833',715.00  761,752.49  71,962.51 

1943  Federal   Aid   Highway   Act,   Secondary 

Roads '.         137,847.54  56,331.80  81,515.74 

1943  Federal      Aid     Highway     Act,     Grade 

PJliminations 104,105.30  2,961.00  101,144.30 

1943  Regular  Federal  Aid 786,012.71  685,017.61  100,995.10 

1942          Military  Access  Roads— Defense 13.129,573.31  10,607,644.57  2,521,928.74 

1934  Federal  Grant  on  Public  Works,  30%  of 

Labor  and  Materials,  Docket  No.  1397      1,542,851.19       1,542,851.19       

1935  Federal  Grant  on  Public  Works,  45%  of 

Labor  and  Materials,  Docket  No.  1053         939,374 .67  939,374 .67       

1944  Appropriation  for  Post  War  Investiga- 

tions and  Surveys 417,458.00  63.750.00  353,708.00 

1946  Federal   Aid   Highway   Act,   Secondary 

Roads  1946 1,170,515.00         1,170,515.00 

1946           Federal  Aid  Highway  Act— Urban  1946.  1 ,790,081 .00         1 ,790,081 .00 

1946  Regular  Federal  Aid  1946 1 .830,936.00         1 ,830,936.00 

1947  Federal   Aid   Highway   Act,   Secondary 

Roads  1947 \ ".      1,173,982.00         1,173.982.00 

1947  Federal  Aid  Highway  Act— Urban  1947.     1,790,081.00         1 ,790,081 .00 

1947  Regular  Federal  Aid  1947 1,836,150.00         1,836,150.00 

The  progress  in  the  apphcation  of  these  appropriations  and  the  position  of  each 
at  June  30,  1946,  are  shown  in  detail  in  Exhibit  No.  1 ,  Schedule  No.  3. 

Exhibit  No.  2 — Schedules  No.  1  and  2 — Income  from  Gasoline  Taxes  and  Income 
from  Commissioner  of  Motor  Vehicles,  July  1,  1944  to  June  30,  1946 

While  the  principal  sources  of  reciuring  incomes  to  the  State  Roads  Commission 
are  gasoline  taxes  paid  by  the  users  of  automotive  vehicles  and  the  several  forms 
of  fees  and  taxes  paid  by  this  group  to  the  Commissioner  of  Motor  Vehicles  for  the 
use  privileges,  these  sources  of  sustaining  incomes  have  shown  an  increase  in  the 
period  covered  by  this  Report,  compared  with  the  years  during  the  War  period,  due 
to  the  state  of  hostilities  and  consequent  economic  restriction. 

Consideration  therefore  should  be  given  to  the  amount  of  such  taxes  and  fees 
paid,  together  with  the  use  to  which  this  income  is  applied. 

For  purposes  of  comparison,  the  products  of  these  sources  of  income,  during  the 
past  several  years,  are  shown  below,  but  for  details  you  are  directed  to  Exhibit  No. 
2  and  its  Schedules: 


• 

Gross  Income 

Total  Cross  Income,  H 

Clross  Income  from 

From  Commissioner 

Gasoline  Tax  and  Commis- 

Year 

H  Oasoline  Tax 

of  Motor  Vehicles 

sioner  of  Motor  Vehicles 

1937 

$10,421,477.93 

$4,613,904.79 

$15,035,382.72 

19.38 

10,704,680.52 

4,724,198.05 

15,428,878.57 

1939 

11,170.948.43 

4,923,613.41 

16.094,561.84 

1940 

12,021,006.44 

5,361,612.48 

17,382,618.92 

1941 

13,653,710.58 

6,197,208.53 

19.850,919.11 

1942 

13,119,574.14 

6,016,267.60 

19.135,841.74 

1943 

7,703,004.55 

5,079,015.86 

12,782.020.41* 

1944 

10,319,853.11 

5,585,841.82 

15.905.694.83 

1945 

10,705,727.60 

5,548,011.73 

16,253,739.33 

1946 

12,883,687.72 

6,146,742.18 

19,030,429.90 

Nine  (9)  months 
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The  aggregate  gross  receipts  derived  from  the  lour  cent  gasohne  tax  and  from 
fees  paid  to  the  Commissioner  of  Motor  Vehicles,  are  found  to  be  $10,253,739.33  in 
the  twelve  months  period  of  the  fiscal  year  1945,  and  $19,030,429.90  for  the  twelve 
months  ended  June  30,  1946.  These  incomes,  after  applying  deductions  repre- 
sented b.y  funds  dedicated  for  purposes  other  than  the  actual  construction  or  main- 
tenance of  roads,  but  incident  or  collateral  thereto,  are  allotted  in  a  manner  pre- 
scribed by  existing  laws,  to  the  State  Roads  Commission,  for  the  use  of  the  County 
Systems  of  roads ;  for  use  on  the  State  System  of  Roads  and  Bridges ;  and  to  Balti- 
more City,  to  each  political  subdivision  its  respective  share. 

The  participation  by  the  State  Roads  Commission  in  the  distribution  of  this  net 
remainder  must  not  be  confused  with  nor  is  it  the  (mtire  income  of  the  Commission. 
There  are  other  sources  of  income  to  the  Commission  for  road  purposes,  especially 
that  income  from  Federal  Appropriations  and  funds  from  other  sources,  dedicated 
to  special  uses. 

There  is  shown  immediately  following,  the  distribution  of  the  Gasoline  Tax  Fund 
and  Motor  Vehicle  Income  during  the  period  under  review,  but  it  must  be  remem- 
bered that  this  presentation  is  with  reference  only  to  the  manner  in  which  these 
sums  are  distributed  and  applied.  The  direct  application  of  the  total  participation 
by  the  Commission  is  best  shown  by  referring  to  the  Statements  of  Disbursements 
appearing  in  detail  in  Exhibit  Xo.  3. 

12  Months  12  Months 

1945  1946 

Gross  Income  I'rom  4ji  Ciasoline  Tax $10, 705, 727. 60     $12,883,687.72 

Gross  Income  from  Commissioner  of  Motor  Vehicles. 5,548,011.73        6,146,742.18 

Total  Gross  Income  from  Gasoline  Taxes  and  Commis- 
sioner of  Motor  Vehicles,  for  period  July  1,1944  to 
June  30,  1946 $16,253,739.33    $19,030,429.90 

Deductions  before  distribution  to  political  subdivisions  and 
State  Roads  Commission : 

Refunds  and  f].\emptions  to  non-taxable  users  of  Gaso- 
line and  unearned  Automobile  Registration  Fees $1 ,  164,829.07      $1,080,170. 11 

Refunds  to   Incorporated  Cities  and  Towns,  based  on 

Vehicles  using  town  streets  and  highways  only 10,388.09  8,701 .01 

Cost  of  collecting  Gasoline  Tax,  Office  of  State  Comp- 
troller   27,371.21  27,694.53 

Expenses   of   Department    of   Commissioner   of   Motor 

Vehicles 379,453.95  480,793.99 

Expenses  of  Department  of  State  Police 689,027.40  955,849.12 

Expenses  of  Traffic  Court 68, 121 .88  71 ,309. 14 

Trial  Magistrates  Expense 49,834 .00  50.948,00 

Dedicated  to  Debt  Service  on  State  Roads  Commission 
Refunding  and  Improvement  Bonds  (1941)  being 
100%  of  Truck  License  Fees  and  Franchise  Taxes  1,288,753.62         1,184,650.69 

Dedicated  to  Debt  Service  on  State  Roads  Commission 
Refunding  and  Improvement  Bonds  (1941)  being 
100%  of  $.0014  of  2i  (Jasoline  Tax 336,925.67  416.445. 13 

State  Guard  Detail 51,722.87     

Total  Deductions  before  distribution $3,962,982.52      $4,276,561.72 

Net  amount  of  Gasoline  Tax  and  Commissioner  of  Motor 
Vehicles  Income,  distributed  to  State  Roads  Com- 
mission, to  all  Counties,  and  to  Baltimore  City.  .  .  .     $12,290,756.81     $14,753,868.18 
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12  Months  12  Months 

1945  1946 

Distribution : 

To  the  State  Roads  Commission $6,2.54,089.94      $7,408,908.33 

To  the  several  Counties,  each  its  proportionate  Road 

Mileage  Share 2,503,448.65        3,097,796.53 

To  Baltimore  City,  including  30%  of  the  m  Gasoline 

Tax  received  by  the  State  Roads  Commission,   but 

remitted  immediately  and  directly  to  the  City 3,533,218.22        4,247,163.32 

Total  Distribution  of  Gasoline  Tax  and  Com- 
missioner of  Motor  Vehicles  Income $12,290,756.81     $14,753,868.18 


The  total  gross  income  produced  l:)y  the  Gasohne  Tax,  combined  with  gross 
income  from  Department  of  Commissioner  of  Motor  Vehicles,  for  the  twelve  months 
ended  June  30,  1945,  producing  $1(),253.739.33,  was  reduced  to  a  net  of  $12,290,- 
756.81,  or  a  reduction  of  24.38^  cm  and  in  the  fiscal  year  1941),  the  total  gross  income 
from  these  sources,  $19,030,429.90,  was  reduced  to  a  net  amount  of  $14,753,868.18,  or 
a  redtiction  of  22.47%. 

The  result  is  presented,  together  with  comparisons  of  previous  years,  as  follows: 


Deductions 

State  Roads 

Baltimore 

from 

Year 

Commission 

Counties 

City 

Ciross  Income 

Total 

1939 

29.98% 

11.99% 

17.03% 

41.00% 

100.00' 

1940 

42.10 

16.76 

23.08 

17.26 

100.00 

1941 

42.54 

16.66 

24.00 

16.80 

100.00 

1942 

40.92 

16.48 

23.27 

19.33 

100.00 

1943 

39.07 

13.57 

21.47 

25.89 

100.00 

1944 

39.16 

14.95 

21.93 

23.96 

100.00 

1945 

38.48 

15.40 

21.74 

24.38 

100.00 

1946 

38.93 

16.28 

22.32 

22.47 

100.00 

Prior  to  the  Fiscal  Year  1940,  a  large  portion  of  road  income  was  diverted  and 
used  for  general  cost  of  Government,  and  an  additional  large  percentage  of  total 
gross  income  was  used  for  paying  Debt  Service  on  State  obligations,  the  principal 
of  which  had  been  used  previously  in  the  development  of  the  State  System  of  Roads 
and  Bridges. 

Exhibit  No.  ZSchedules  No.  3  and  4  —Receipts,  by  Sources 

In  this  Exhiljit  will  be  shown  the  various  Revenue  Accounts  and  the  entry  of  cash 
to  each  during  the  fiscal  years  1945  and  1946,  and  the  sources  of  this  revenue.  It 
will  be  noted  from  the  Exhibit,  that  by  far  the  largest  amount  of  cash  was  obtained 
from  the  Gasoline  Tax  and  Motor  Vehicle  use.  Appropriations  of  Federal  Funds, 
however,  were  a  large  addition  to  total  cash. 

In  summarizing  the  sources  of  income  administered  })y  the  Commission  during 
the  past  two  hscal  years,  consideration  must  be  given  to  the  fact  that  all  of  the 
monies  received  by  the  Commission  cannot  be  applied  to  road  construction  and 
maintenance,  but  by  the  operation  of  existing  laws,  much  of  this  aggregate  amount 
is  applied  to  other  collateral  purposes. 

The  total  receipts  for  the  twelve  months  period  ended  June  30,  1945,  as  shown 
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below,   are   $13,020,%7.22,    and   lor   the    twelve   months   ended   June   30,    ilJ4G, 
$10,622,971.77. 

Hkceh'ts  from  Am,  Sources 

12  Months  1945     12  Months  1946 

Maintenance  and  Reconstruction  Account 

2i  Gasoline  Tux,  net ,  exclusive  of  $.0014  of  the  Tax $3,045,404 .31       $3,863,246.59 

Commissioner  of  Alotor   Vehicles   Receipts,  exclusive 
of  Truck  License  Fees  and  Franchise  Taxes 2,056,572.23        2,358,587.99 

For  the  Use  of  tlie  Counties,  Distributed  to  £ach  on  a 
Road  Mileage  Basis 

70' ;  of  lie  Lateral  Gasoline  Tax  Fund 2,435,075.67         3,097,796.53 

For  the  Use  of  Baltimore  City 

BO'.c  of  m  Lateral  Gasoline  Tax  Fund 1,043,603.86         1,327,627.00 

Incorporated  Towns  Tax 9,313.02  7,564.01 

Grade  Elimination  Fund 

^^  Grade  Elimination  Gasoline  Tax 935,827.67         1,187,073.75 

Advancements  Made  by  Counties  and  Baltimore  City 

From  State  of  Delaware 11,029.16     

Frederick  County — From  P^ederal  Government 9,958.13  15,476.72 

Worcester  County 3.500.(X) 

Baltimore  City,  for  State  Guard  Detail  Payrolls 85,826.50     

Miscellaneous  Receipts 

Sale  of  Specifications 2,322.50                2, 137.00 

Rental  of  Properties 4,278.75                4,616.00 

Proceeds  of  Sale  of  Stock  (Certificates — Union  Certifi- 
cates Corp : , . .  597 .82 

Payments  from  Pounds  of  Chesapeake  Bay  Ferry  System, 
as  reimbursement  of  costs  of  construction  of  Clail)orne 

Terminal 24,507 .29              66,364 .44 

Contributions  to  Pension  System,  Reimbursed  from : 

Chesapeake  Bay  Ferry  System 16,095.41                7,046.42 

Toll  Bridges 3,394.09                1,752.18 

Miscellaneous 77,353.82              98,398.31 

Gasoline  Tax  Refunds  to  Incorporated  Towns 1 ,075.07                1 ,  137.00 

Sign  License  Revenue,  for  use  of  State  Treasurer 3, 104.17                2,812.51 

Sign  Permit  Fees 11,393.53                8,667.73 

Un<-laimed  Wages 339 . 85     

Budgetary  Provision  for  Expense  of  maintaining  State 

Guard  Detail 350,(M)0.00     

Proceeds  of  Sale  of  State  Roads  Commission  Bonds: 

Chesai)eake     Bay     Ferry     System     Improvement 

Bonds ." 1,503,942.25 

Debt  Service  Income 

Truck    License   Fees   and   Franchise   Ta.xes   for  Debt 

Service  on  Bonds  of  the  State  Roads  Commission, 

excluding  Bridge  Revenue  Bonds  and  Chesapeake  liay 

Ferry  Revenue  Jionds 1,288,753.62         1, 184,650.69 

.$.0014  of  the  2^  Gasoline  Tax  for  Debt  Service  on 

Bonds  of  the  State  Roads  Commission 336,925.67  416,445.13 

Interest  on  Investment  of  part  of  Reserve  for  Debenture 

Bonds 11 ,000.00  11 .000.00 

Cash    Reserve    For    Chesapeake    Bay    Ferry    System 

Improvement  Bonds  from  ^(f  Gasoline  Tax 117,457.72 
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12  Months  1945  12  Months  1946 

Receipts  From  Federal  Appropriations 

Emergency       Relief — Works       Progress,       Municipal, 

Secondarv 5, 100.00     

Appropriation  for  Post  War  Survey 49,000.00  72, 750.00 

Federal  Funds— Flood  Relief  Appropriation 6,826.40 

Regular  Federal  aid  1943 167,537.00  381,698.61 

Federal  Grade  Elimination,  1938 56,819.01      

Federal  Funds— Secondary  or  Feeder  Roads,  F.A.S 15,414.03  52,875.17 

Regular  Federal  Aid,  1939 16,771.71      

Federal  Grade  Elimination.  1939 10,860.48     

Regular  Federal  Aid,  1940  (adjustment) 911.34     

Regular  Federal  Aid,  1941 64,821 .26     

Federal  Grade  Elimination,  1940 6.251.75  4,630.87 

Federal  Grade  Elimination,  1942 6.356.49     

Regular  PVderal  aid,  1942 99,522.00  16,916.49 

Appropriation  for  Military  Access  Road  Construction..           556,659.94  348,465.80 

Other  Funds 

Reimbursement    to    Salary    and    Wage    Account    for 

Chesapeake  Bay  Ferry  System  Payroll 203,610.57  250,910.55 

Treasurer  of  Maryland — To  Increase  Revolying    Fund 

advanced  to  Commission 200,000.00 


Total  Receipts  from  .\11  Sources 813,020,967.22     $16,622,971.77 

Exhibit  No.  2 — Schedule  No.  5 — Debenture  Bonds  of  the  State  Roads  Commission 

of  Maryland  ~ Application  of  Truck  License  Fees  and  Franchise 

Taxes  and  $.0014  of  the  2^  Gasoline  Tax 

In  order  to  secure  the  Bond  Debt  obligations  applicable  to  State  Roads  Com- 
mission Debenture  Bonds,  (except  Bridge  Revenue  Bonds,  Chesapeake  Bay 
Ferry  Revenue  Bonds,  and  Chesapeake  Bay  Ferry  System  Improvement 
Bonds)  the  entire  income  from  Truck  License  Fees  and  Franchise  Taxes  is  segre- 
gated from  other  income  of  the  Commissioner  of  Motor  Vehicles,  and  is  reserved 
during  each  fiscal  year,  and  so  much  as  may  be  required  is  used  for  the  payment  of 
interest  and  principal  retirement  of  these  Debenture  Bonds.  Similarly,  the  income 
produced  ))y  the  application  of  $.0014  to  the  product  of  the  2^  Gasoline  Tax,  is 
reserved  in  its  entirety  during  each  fiscal  year,  and  so  much  as  may  be  required  is 
used  for  Debt  Service  costs  on  the  Debenture  Bonds  of  the  Commission. 

At  the  close  of  the  fiscal  year,  June  30,  1944,  there  were  outstanding  $8,001,000 
of  the  issue  of  $9,000,000  State  Roads  Commission  of  Marvland  Refunding  and 
Improvement  lionds,  authorized  inider  the  provisions  of  Chapter  884  of  the  Acts 
of   1941. 

At  the  ('lose  of  the  fiscal  year,  June  30,  194(5,  $0,940,000  of  this  Issue  were 
outstanding,  and  the  prescribed  cash  reserve  fund  for  the  protection  of  these  bonds; 
namely,  a  minimum  of  7%  of  the  principal  of  the  bonds  outstanding,  that  is  a 
reserve  of  $()()!, 894 .01,  was  on  hand. 

The  Act  of  1941  authorized  the  Commission  to  issue  $1 1,000,000  of  its  Refunding 
and  Improvement  Bonds,  of  which  $9,000,000  were  issued  and  sold.  At  such  time 
as  the  funds  may  be  required  for  construction  purposes,  the  remainder  of  the  issue, 
$2,00(),()()0,  will  be  offered  and  sold.     If  the  Construction  program  now  adopted 
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1>>'  the  Commission,  is  canicd  out,  this  remainder  must  he  sold  helore  .luly  1,  1947, 
and  the  proeeeds  used  to  apply  afi;ainst  eonsti-uction  eosts. 

In  order  to  present  a  comprehensive  statement  of  the  seeurit,y  pledged  to  support 
the  Debenture  Bonds  of  the  Commission  (State  Roads  Commission  Refunding  and 
Improvement  Bonds),  tliere  are  shown  immediately  following  the  inccjmes  during 
the  years  1933  to  194(),  inelusive,  from  the  two  sources  pledged  to  support  debt 
service,  together  with  charges  thereto,  and  the  apjilication  of  the  remaindei's  that 
are  not  required  for  debt  service: 


Income 


Period 

Mav  1 ,  lii;«  to  September  W,  11);« 

(^etoher  1,  1983  to  September  80,  1984 

October  1 ,  1984  to  September  80,  1985 

October  1,  1935  to  September  80,  1986 

October  1,  1936  to  September  30.  1987 

October  1,  1937  to  Septemtier  30,  193S 

October  1    1938  to  September  80,  1<)89 

October  1,  1939  to  September  30,  1940 

October  1 ,  1940  to  Septemlier  30,  1941 

October  1 ,  1941  to  September  30,  1942 

October  1 ,  1942  to  June  30,  1948  (nine  months) 

.July  1 ,  1948  to  June  30,  1944 

Julv  1 ,  1944  to  June  30,  1945 

July  1 ,  1945  to  June  30,  1946 

Earned   Interest 

Interest  on  Fund  Invested  (U.  S.  (lovernment  Securities) 


Truck  License 
Fees  and  Fran- 
chise Taxes 

S 142. 080. 14 

606,809.84 

614,130.76 

677,645.15 

745.194.76 

746.523.61 

784.664.72 

831,419.39 

928.902.58 

962,613.64 

894,701.53 

900,681.49 

1,288,753.62 

1,184,650.69 

11,672.91 


$.0014  of  the 

2c  Gasoline 

Tax 


8154,227.36 
.808,680.55 
840.887.59 
347.991,7i) 
363.892.11 
894.068.86 
447.206.95 
425,516.27 
248,104.68 
324,989.46 
336,925.67 
416,445.13 

31 ^894^01 


Total  Receipts $1 1 ,820.. 394. S3     §4.130,724.88 

Ch.vrges  Ac.m.vst  Income 


Period  Principal  Interest 

May    1,    1933    to    September    80, 

1933 

October  1,  1933  to  September  30, 

1934 

October  1,  1934  to  September  30, 

1935 

October  1,  1935  to  September  30 

1936 §380.000.00 

October  1,  1936  to  September  30, 

1937 .898. 000. 00 

October  1,  1937  to  September  30, 

1938 408.000.00 

October  1,  1938  to  September  30, 

1939 

October  1,  1939  to  September  30, 

1940 330.(H)0.00 

October  1,  1940  to  September  30, 

1941 759,000.00 

October  1,  1941  to  September  30, 

1942 498.000.00 

October  1,  1942  to  June  30,  1948 

(Nine  months) 

July  1,  1948  to  June  80,  1944 506.000.00 

July  1,  1944  to  June  30,  1945 520,000.00 

July  1,  1945  to  June  80,  1946 535,000.00 


$5,965.78 

125,187.93 

191,387.78 

1!K),796.25 

188,382.50 

171.111.55 

164.947.50 

156,498.75 

177,482.50 

82 , 578 . 75 
1.58,8.82.50 
146,007.50 
134,157.50 


To  Baltimore 
City 


§96,448.98 

74,184.37 

242,946.22 

151.954.17 

149.489.87 

255,733.58 

219.160.58 

183,183.23 

800,512.84 

331,081.56 
882.786.91 
579,861.42 
361,829.15 


To  State  Roads 
Commission 


$272,391.00 

173,087.22 

566,874.52 

854.-559.74 

348,693.03 

596,711.70 

511.874.67 

299,111.27 

267,845.95 

141.892.10 
164.051.54 
371.810.87 
561,459.17 


Total     Charges     Against 

Income $4, 824. 000. 00 


$ 1 , 893 , 336 . 7! )  S8 , 829 , 1 22 . 88  84 , 629 . 862 . 28 
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Recapitulation 

Total  Receipts  during  tlie  periods: 

Truck  License  Fees  and  Franchise  Taxes $11,320,394.83 

One  and  Four-Tenths  Mills  of  the  2^  Gasoline  Tax 4,098,830.87 

Interest  on  Fund   Invested  (I'.  8.  Government  Securities) 31,894.01 

Total  Receipts 815,451,119.71 

Application  of  Funds: 

Retirement  of  Bonds $4,324,000.00 

Bond  Interest  Paid 1.893,336.79 

Balance  of  Funds  transferred  to : 

Baltimore  Citj^ 3,329, 122.88 

State  Roads  Commission 4,629,362.28 

Total  Funds  Applied $14,175,821.95 

Balance  of  Cash  on  hand,  being  Reserve  Fund  for  Debt  Service  on  State  Roads 
Commission  Debentures: 

Cash  Reserve. $661 ,  894 .01 

Cash  Reserve,  being  Princi})al  and  6  Months  Interest  next  due 613,403.75 

$1,275,297.76 

Exhibit  No.  2 — Schedule  No.  6     State  of  Maryland  Bridge 
Revenue  Refunding  Bonds 

Some  years  ago,  the  Commission  adopted  "Maryland's  Primary  Bridge  Program," 
and  to  provide  funds  for  toll  bridge  construction,  in  conjunction  with  the  grant  of 
Federal  Funds,  the  General  Assembly,  at  its  Session  of  1937,  enacted  Chapter  356, 
which  authorized  the  Commission  to  issue  bonds  for  this  piu-pose.  Relying  on  this 
authority,  the  Commission  issued  $6,000,000  Series  "A"  Bridge  Revenue  Bonds  at 
October  1,  1938,  at  an  interest  rate  of  3f%,  the  proceeds  of  which  were  applied 
to  the  construction  of  the  Susquehanna  River  and  Potomac  River  Toll  Bridges. 
This  issue  of  bonds  was  secured  b,y  a  Trust  Indenture  given  to  Safe  Deposit  and 
Trust  Company  of  Baltimore,  Trustee.  As  at  July  1,  1941,  the  original  bonds  were 
refunded,  and  at  large  savings,  the  new  issue  was  sold  as  State  of  Maryland  Bridge 
Revenue  Refunding  Bonds,  in  the  principal  amount  of  $6,000,000.  The  issue  of 
State  of  Maryland  Bridge  Revenue  Refunding  Bonds  is  secured  by  a  Trust  In- 
denture given  to  Safe  Deposit  and  Trust  Company  of  Baltimore,  Trustee,  dated 
June  1,  1941. 

Xone  of  the  Ixjnds  of  this  issue  shall  be  deemed  to  be  a  debt  of  the  State  of  Mary- 
land or  a  pledge  of  the  faith  and  credit  of  the  State  of  ^laryland,  but  the  principal 
of  and  interest  on  said  bonds  will  be  payable  solely  from  gross  revenues,  after  de- 
ducting from  such  gross  revenues  $100,000  annual^  for  certain  costs  of  operation  of 
the  Susquehanna  River  and  Potomac  River  Toll  Bridges. 

At  September  30,  1946,  a  total  of  $3,650,000  of  these  bonds  were  outstanding, 
$1,700,000  hH\'ing  been  purchased  by  excess  toll  funds  and  retired  in  accordance 
with  the  terms  of  the  Indenture;  and  $650,000  having  been  matured  in  accordance 
with  the  schedule  of  retirements.  Interest  and  Principal  have  been  paid  on  each 
due  date. 
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FiiiaiK'ial  aiul  Statistical  data  respectinji;  tiic  adniiuistration  ol  Const  ruction 
Funds  and  Operating  Funds  incident  to  the  Susquehanna  River  Toll  Bridge  and  the 
Potomac  Hi\er  Toll  Bi'idgc,  will  be  shown  in  I'Ahibits  Xo.  0  and  Xo.  10,  and  their 
accompanying  ScIkmIuIcs. 

Exhibit  No.  2     Schedule  No.  7     State  Roads  Commission  of  Maryland  Chesapeake 
Bay  Ferry  Revenue  IV  ,  Bonds  of  1941 

Relying  on  the  authority  vested  in  the  Commission  and  estabhshed  \)y  action  (jf 
the  General  Assembly  of  Maiyland  at  the  1941  Scission,  as  set  forth  in  Chapter  85(j, 
the  Commission  issued  at  July  1,  1941,  .$1,20(),0(M)  of  State  Roads  Commission  of 
Maryland  Chesapeake  Bay  Ferry  Revenue  Jionds  at  a  coui)on  interest  of  1|%, 
the  serial  matvu-ities  to  terminate  at  June  1,  I95().  The  issue  is  secured  and  ad- 
ministered undei'  the  terms  of  a  Trust  Indenture  given  to  the  l^altimore  Xational 
Bank,  Trustee,  dated  June  1,  1941. 

These  bonds  were  issued  and  the  proceeds  thereof  used  for  the  acciuisition  of 
certain  properties  of  the  Claiborne-Annapolis  Yqvyx  Company,  so  that  after  the 
purchase,  the  Commission  did  maintain  and  operate  the  ferry  service  within  the 
waters  of  the  Chesapeake  Bay  and  its  tril)utaries. 

None  of  the  bonds  of  this  issue  shall  be  deemed  to  be  an  obligation  or  debt  of  the 
State  of  Maryland,  or  a  pledge  of  the  faith  and  credit  of  the  State,  but  the  principal 
of  and  interest  on  said  bonds  shall  be  payable  exclusively  from  (t)  the  tolls  and  all 
other  revenues  deri\-ed  fiom  the  ferry  project,  except  such  part  thereof  as  may  be 
required  to  pay  the  cost  of  maintaining,  repairing,  and  operating  the  system,  and  to 
provide  suitable  reserves  therefoi-,  including  a  reserve  to  meet  extraordinary  prop- 
erty loss  or  damage;  and  (2)  such  part  of  the  share  of  the  One-half  Cent  (^^)  (lasoline 
Tax  payable  to  the  Commission,  as  shall  be  necessary  to  maintain  at  all  times  in  the 
hands  of  the  Trustee,  a  cash  balance  which,  when  added  to  the  net  balance  of  tolls 
and  revenues  determined  in  the  manner  provided  in  (I)  above,  shall  be  sufficient 
to  pay  all  interest  requirements  and  principal  maturities  of  the  bonds  falling  due 
during  the  succeeding  twelve  (12)  months  period,  which  tax  may  not  be  repealed, 
diminished,  or  applied  to  any  other  object  until  the  debt  lepresented  l)y  the  bonds 
and  the  interest  thereon,  shall  be  fully  discharged.  Interest  and  Principal  have 
been  paid  on  each  due  date. 

During  the  period  covered  by  this  report,  the  Commission  has  continued  the 
operation  of  the  Chesapeake  Bay  Ferry  Service.  Beginning  March  1,  1944,  the 
rates  of  toll  on  all  classes  of  usei-s,  except  passenger  fares,  were  changed  so  as  to 
include  a  Federal  Tax  of  thrcH*  percent.  (S*^  c)  on  the  cost  of  transportation  of  per- 
sonal property.  The  tax  is  imposed  in  accordance  with  the  provisions  of  Section 
3475  of  the  Internal  Peveiuie  Code,  as  added  by  Section  620  of  the  Revenue  Act  of 
1942. 

Financial  and  Statistical  data  respecting  the  administration  of  the  proceeds  of 
the  Bonds  and  of  the  operation  of  the  Chesapeake  Bay  Ferry  System,  will  be  shown 
in  J^xhibit  X'o.  1 1  and  its  accompanying  Schedules. 
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Exhibit  No.  2 — Schedule  No.  8 — State  Roads  Commission  of  Maryland  Chesapeake 
Bay  Ferry  System  Improvement  Bonds  1\% 

At  the  1945  Session  of  the  General  Assembly  of  Maryland,  Chapter  755' was 
enacted.  This  Act  authorized  the  Commission  to  issue  and  sell  $1,500,000  of  its 
bonds,  the  proceeds  of  which  were  dedicated  to  certain  improvements  and  the  en- 
largement of  the  Chesapeake  Bay  Ferry  System  facilities  and  its  service. 

Relying  on  the  authority,  the  Commission  did  sell  as  at  October  1,  1945, 
$1,500,000  of  Chesapeake  Bay  Ferry  S\^stem  Improvement  Bonds  at  a  coupon 
interest  rate  of  lj%,  the  serial  maturities  to  terminate  at  October  1,  I960.'  The 
interest  cost  on  this  issue,  is  a  basis  of  1.228%.  The  proceeds  of  the  sale  of  these 
bonds,  were  placed  with  the  Treasurer  of  Maryland,  to  be  disbursed,  on  the  order 
of  the  Commission,  for  those  purposes  set  forth  in  the  Act. 

Xone  of  the  bonds  of  this  issue  shall  be  deemed  to  be  an  obligation  or  debt  of  the 
State  of  Maryland,  or  a  pledge  of  the  faith  and  credit  of  the  State,  but  the  principal 
of  and  the  interest  on  said  bonds  shall  be  payable  exclusively  from  the  Commission's 
participating  share  in  the  One-half  Cent  (^^)  Grade  Elimination  Gasohne  Tax, 
subject,  however,  to  the  prior  pledge  of  the  tax,  if  required,  in  support  of  debt 
service  on  State  Roads  Commission  of  Maryland  Chesapeake  Bay  Ferry  Revenue 
Bonds,  authoi'ized  by  Chapter  856  of  the  Acts  of  the  General  Assembly  of 
Maryland,   1941. 

In  connection  with  the  dedication  of  the  ^i  Grade  Elimination  Gasoline  Tax 
for  debt  service  purposes,  applicable  to  State  Roads  Commission  of  Maryland 
Chesapeake  Bay  Ferry  Revenue  Bonds  and  Chesapeake  Bay  Ferry  System  Im- 
provement Bonds,  the  Commission's  share  (80%)  of  the  tax  has  been: 

October  1,  1940— September  30,  1941 81,274.566.66 

October  1,  1941— September  30,  1942 1 ,212,623.71 

OctoV^er  1,  1942— September  30,  1943 873,554.80 

October  1,  1943— September  30,  1944 953,762.79 

October  1,  1944— September  30,  1945 993,067.59 

October  1 ,  1945— September  .30,  1946 1 ,285, 194.75 

Interest  payments,  when  due,  have  been  made. 

In  accordance  with  the  provisions  of  the  Act,  the  Commission  has  established 
a  Debt  Service  Reserve  Fund  and,  for  this  purpose,  has  placed  Avith  the  State 
Treasurer,  a  cash  fund  of  $117,457.72  equal  to  the  average  debt  service  for  one 
(1)  year. 

For  details  of  the  dates  and  amotmts  of  maturities,  and  the  purpose  to  which  the 
proceeds  are  to  be  applied,  you  are  referred  to  Exhibit  Xo.  2,  Schedule  No.  8, 
and  Ivxhibit  Xo.  11-A. 

Exhibit  No.  3     Schedules  No.  1  and  No.  2     Summary  of  Cash  Disbursements  and 
Purposes  for  Which  Made,  July  1,  1944  to  June  30,  1945,  and  Cash  Disburse- 
ments and  Purposes  for  Which  Made,  July  1, 1945  to  June  30, 1946 

In  this  Exhil)it  there  is  presented  a  comprehensive  statement  of  the  disbursements 
made  by  the  Commission,  classified  as  to  the  principal  purposes  for  which  obliga- 
tions were  incurred  and  paid.     For  the  piu'pose  of  this  statement,  the  various 
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classes  of  expenditures  lia\e  been  cundensetl  into  as  tew  categories  as  is  consistent 
with  clarity,  and  it  is  not  intended  to  convey,  by  any  means,  the  numerous  classifi- 
cations, nor  the  magnitude  of  (list ril)ut ion  of  costs,  with  respect  to  maintenance 
and  construction,  of  all  disbursements  made  by  the  Commission.  The  details 
of  expenditures  mad(^  antl  charged  as  operating  costs  of  the  Commission,  incurred 
primarily  for  the  maintenance  of  the  State  System  of  Roads,  are  presented  for 
your  consideration  in  Exhibit  No.  4. 

DISBURSEMENTS  FOR  THE  PKRIOI) 

Jri.Y  1,  n>44  TO  Jink  30.  1045,  and  Jii,y  1,  1945  to  Jixe  80,  1046 

Fiscal  Year  194.S  Fiscal  Year  1946 

Purpose  Amount  Percent  Amount  Percent 

For  Construction  of  New  Projects, 
including  Reconstruction,  Better- 
ments, and  Additions  to  the  State 
System: 

Payments  to  Contractors  lor  Con- 
struction Work S2. 188, 162. SO       17.02  $3,005,375.52       21 .04 

Cement  purchased  direct  by  Com- 
mission for  project  construction.  .  721.17  .01  800.60  .01 

Purchase  of  Rights-of-Way  and  ex- 
penditures incident  t(j  the  procure- 
ment thereof 124.111.48         1.02  148,400.42         1.04 

I'ay  of  Commission's  employees  en- 
gaged in  projects  of  construction 
and  reconstruction  (force  account  I  126,872.05         1.04  134,058.03  .95 

Salaries  of  Commission's  Inspectors 

and  f:ngineering  forces 263,014.06         2.15  353,681.08        2.47 

Cost  of  fxjuipment  operation  (in- 
cluding depreciation) 90,876.54  .74  80,765.28  .57 

Depreciation  on  Capital  Properties, 
ratably  distributed  to  projects.  .  .  .  243.452.40         1 .00  210, 173.05         1  .47 

Materials  and  Other  Expense  inci- 
dent to  Construction  and  Recon- 
struction   808.179.10        7.35  833,682.57        5.84 

Adjustments   of   Construction   Cost 

Items 50,592.53  .41  10,208.17  .07 

Total 83,085.083.03       32.63  S4 .  778 .  054 .  62       33.46 

Maintenance  of  the  County  System  of 
Roads: 

Pay  of  Employees §414,262.53         3.30  $458,625.50         3.21 

Eijuipment  Operating  Costs  (in- 
cluding Depreciation) 273,615.15        2.24  266,415.12         1.87 

-Materials  and  Other  Expenses 313,553.06        2.57  434,526.72        3.04 

Total SI. 001. 430. 74         8.20  $1,150,567.43        8.12.. 

For  Maintaining  the  State  System  of 
Roads: 

Net  Operating  Costs  for  maintaining 
the  Roads  Organization  and  Roads 

and  Bridges  on  the  State  System   .     S3. 570. 310. 74       20.23  $3,749,505.41       26.26 

Net  cost  of  asset  acquisition,  after 
deducting  depreciation  thereon 
chargeable    to    construction    and 

reconstruction 388,196.54        3.18  102,518.09  .72 

Total  Net  adjusted  costs  for 
Maintenance  of  Roads  Organi- 
zation and  Roads  and  Bridges 
on  State  System,  and  Asset 
Acquisition.' S3, 182, 1 14.20       26.05  $3,646,987.32      25.54 
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Fiscal  Year  1945  Fiscal  Year  1945 

Purpose  Amount  Percent  Amount  Percent 

Payments  to  Baltimore  City,  Coun- 
ties, and  to  Incorporated  Towns: 

Payments    to     Count  ie.s     for    Debt 

Service    on    County    Road    Debt 

Obligations $52,539.27  .43  §40,500.00  .28 

Payments  to  Baltimore  City  of  the 

Lateral  Gasoline  Tax  and  part  of 

Truck  License  Fees  and  Franchise 

Taxes  and  S.0014  of  the  2«f  Gasoline 

Tax  not  required  for  Debt  Service 

on  Bonds  of  Commission 1,735,247.22       14.21  1,813.705.93       12.70 

Payments  to  Incorporated  Towns,  as 

allotted  by  County  Authorities.  .  102,243.65  .84  51.021.05  .35 

Payments    direct    to    Counties    for 

maintaining  County  Road  Systems       1,288,287.39       10.55  1.669,186.17       11.69 


Interest  and  Expenses  on  Chesa- 
peake Bay  Ferry  System  Improve- 
ment Bonds: 

From  ^^  Gasoline  Tax 

From  Proceeds  of  Bonds 

Expenses  from  Proceeds  of  Bonds. . .  . 


Total. 


Other  Disbursements: 

Miscellaneous $28.07     

Adjustments  of  purchase  of  Mate- 
rials and  Supplies  placed  in  Stock . .  .9 .  832 .  69  .  08 

Roadside  Beaut ification,  other  than 

contract  work 3. 166.05  .02 

To  set  up  Reserve  for  Chesapeake 
Bay  P'erry  Improvement  Bonds, 
from  ^(t  ( iasoline  Tax 

Pay  of  l'-mph)yees  of  Chesapeake  Bay 
Ferry  Svstem  (reimbursed  from 
Ferry  Revenue) 203,610.57        1 .67 


Total $196,972.00         1.71 


Total $3,178,317.53      26.03  $3,574,413.15      25.02 

Interest  and  Principal  Payments  on 
Debenture  Obligations  of  the  State 
Roads  Commission  (exclusive  of 
Bridge  and  Ferry  System  Bonds ) : 

Interest  on  State  Roads  Commission 
of  Maryland  Bonds,  exclusive  of 
Bridge  Revenue  Bonds  and  Ferry 
Revenue  and  Improvement  Bonds  $146,007.50         1.20  $134,157.50  .94 

I'rincipal  Retirements,  State  Roads 
Commission  of  Marvland  Deben- 
ture Bonds,  Issue  of  1941 520,000.00        4 .25  535,000.00        3.75 


Total $666,007.50        5.45  $669,157.50        4.69 

Payments  to  Treasurer  of  Maryland 

Sign  License  Fees $3,104.17  .03  $2,812.51  .02 


S8.906.25 
1.093.75 
4.259.75 

.06 
.01 
.03 

$14,259.75 

.10 

$17.00 

64.251.34 

.45 

2. 74  4.  (IS 

'  .02 

117,457.72 

.82 

250,910.55 

1.76 

$435,381.29 

3.05 

GRAND  TOTAL,  Dis- 
bursements for  All  Pur- 
poses    $12,213,929.17     100. OU',      814 ,2,S0,633.57     lOO.OO^c 
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For  tlio  twcKc  months  ix-riod  ciidcd  .luiic  ."iO,  1!M5,  the  sum  of  $3,985,983.03 
was  disbursed  for  the  construction  ot  new  piojccts,  includiiis  reconstruction  and 
l)ettci'm(Mits,  and  in  the  Fiscal  Year  endcnl  .lune  30,  194(),  it  was  $4,778,054.02. 

Relying  on  budgetary  provisions  for  tlu^  fiscal  periods  under  review,  the  dis- 
tribution of  the  Commission's  overhead  hiiiden  together  with  other  co.sts  of  con- 
ducting the  (^ommi.ssion  as  a  road  organization  are  not  to  be  applied  to  construction 
projects,  neither  to  those  proj(>cts  of  construction  financed  by  direct  road  incomes, 
nor  other  specially  api)ropriated  funds,  but  must  l)e  borne  exclusi\-ely  by  tiie  Com- 
mission. Therefore,  the  administrative  overiiead  costs  and  other  disl)ursements 
of  the  Commission  for  these  jxM'iods  must  be  absoi'bed  l)V  the  Commission,  and 
such  costs  will  l)e  reflected  in  the  disbursements  as  total  costs  for  maintaining  the 
State  System  of  Roads  and  Bridges. 

In  past  years,  the  amounts  of  that  part  of  total  costs  foi'  supporting  the  road  or- 
ganization, charged  as  part  of  Construction  Costs,  wei'e: 

Year  Amount  Percent  of  Construction 

Cost 

1935  S639.713.89  !).04 

1936  604,957.21  11.74 

1937  692,375.75  9.04 

1938  750,879.01  9.30 

1939  804,666.74  10.20 

The  estimated  cost  of  Commission's  administrative  overhead  and  other  costs 
for  supporting  the  Commission  as  a  road  organization,  absorbed  as  part  of  main- 
tenance, have  been: 

Year  Amount 

1940  8761,271.65 

1941  972,922.30 

1942  1.041,820.22 
(9  Months)   1943  705,500.60 

1944  1,254,28().41 

1945  1,581.221.32 

1946  1,395, 56!).  92 

It  is  important  to  consider,  as  part  of  the  total  funds  disbursed,  the  cost  of  Com- 
mission's payroll.  It  is  necessary  to  employ  a  capable  staff  of  trained  officers  and 
employees  in  a  managerial  capacity,  in  both  the  financial  and  engineering  divisions 
of  the  organization.  For  comparative  purposes,  payroll  data  is  submitted  as 
follows : 


Labor  Payroll 

Salary  Payroll 

State 

County 

State 

Bridge 

Ferry 

County 

Year 

System 

System 

System  System  Sys  tem 

System 

Total 

1937 

1 ,  175 

510 

537 

2,222 

1938 

1,316 

739 

525 

2,580 

1939 

1,081 

594 

467 

2,142 

1940 

1,312 

463 

473 

20 

2,268 

1041 

1.212 

4()<) 

468 

31 

119 

2,239 

1942 

1,202* 

260 

417 

25 

117 

2,021 

1943 

834 

219 

379 

25 

123 

1,580 

1944 

758 

217 

380 

30 

113 

1,498 

1945 

753 

205 

389 

25 

115 

1,487 

1946 

486 

115 

886 

36 

164 

105 

1,852 

Includes  312  Employees  assigned  to  State  (Juaid  Detail. 
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Effective  May  1,  1945,  certain  employees  assigned  to  the  Road  Maintenance 
Operation  Force,  such  as  Chauffeurs,  Road  Foremen,  and  related  classifications, 
were,  by  action  of  the  State  Employees  Standard  Salary  Board,  changed  from  an 
hourl}^  rate  to  an  annual  salary  rate.  This  conversion,  in  a  large  measure,  accounts 
for  the  greater  number  of  employees  on  a  salary  base,  compared  with  the  previous 
year,  and  a  less  number  of  employees  on  an  hourly  rate,  compared  with  the  previous 
year.  Each  of  these  groups  of  employees,  as  \\ell  as  a  majority  of  the  employees  of 
the  Commission,  is  paid  overtime  in  excess  of  48  hours  engagements  each  week 
period,  at  a  rate  based  on  the  basic  annual  rate.  The  authority  for  reimbursing 
employees  paid  on  an  annual  salary  rate  is  found  in  Chapter  1015,  Acts  of  the 
General  Assembly  of  1945. 

AMOUNT  DISBURSED  FOR  PAYROLLS 

Period  Cost  of  Cost  of 

Twelve  (12  Months  Salary  Per  Diem  Total 

Ended )  Payrolls  Payrolls  Payrolls 

September  30,  1937 5851,551.83  vSl  ,557,969.81  82,409,521.64 

September  30,  1938 855,635.53  1.444,292.88  2,299,928.41 

September  30,  1939 798.131.48  1.602,155.67  2,400,287.15 

September  30,  1940 801,199.26  1.638,131.34  2.439,330.60 

September  30.  1941 890,567.80  1,764,763.44  2,655,331.24 

September  30.  1942 1,015,081.73  2,090.644.81  3,105,726.54 

June  30,  1943  (9  Months) 757,508.71  1.458,183.06  2.215,691.78 

June  30,  1944.. 1,303,592.93  1,711,298.28  3.014,891.21 

June  30,  1945 1,212,705.89  1.838.876.04  3,051.581.93 

June  30,  1946 1,648,042.08  1.819,164,46  3,467,206.54 

Exhibit  No.  4 — Details  of  Operating  and  Maintenance  Expenses — State 

Roads  System 

Careful  consideration  should  be  given  to  the  information  set  forth  in  this  Exhibit, 
particularly  the  details  thereof,  which  show  the  cost  of  maintaining  the  road  and 
bridge  system  of  the  State  for  the  fiscal  periods  July  1,  1944  to  June  30,  1945,  and 
July  1,  1945  to  June  30,  1946.  The  totals  shown  exclude  expenditures  made  for 
the  acquisition  of  capital  or  plant  properties  deemed  necessary  to  perform  road 
maintenance  on  the  State  and  on  thirteen  of  the  twenty-three  County  Roads  Sys- 
tems, but  do  include,  as  an  element  of  operating  cost,  the  depreciation  of  these 
capital  properties.     The  costs  shown  are: 

Fiscal  Year  1945  I'i.scal  Year  194G 

General  Expense 8779,505.82  S581 ,732.45 

Operating  Expense,  net 482.055.55  533.865.21 

-Maintenance  Expense 2,308,749.37  2.633,907.75 

Total  Net  Costs  charged  as  Maintenance 

of  State  System  of  Roads $3,570,310.74  83,749,505.41 

The  net  cost  of  maintaining  the  State  System  of  Roads,  compared  with  similar 
costs  during  past  years,  and  compared  with  the  total  mileage  of  roads  on  the  State 
System  at  the  close  of  each  fiscal  period,  may  be  shown  as  follows: 
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Year 

Net  Cost  of 
Maintaining 
State  System 

Percent 

of  Total 

Disbursements 

Miles  of  Road 

on  the 

State  System 

at  tlie 

Clo.se  of 

the  Period 

1937 

SI .972.591 .63 

14.33 

4.039.09 

1938 

1.G37.S19.54 

12.34 

4,104.84 

193!) 

1.7S4,199.2S 

10.01 

4.213.50 

1941) 

2.882.687.39* 

22.07 

4,227.70 

1941 

3.055,487.69* 

18.30 

4.263.75 

1942 

2,760.462.19* 

11.36 

4.344.22 

1943 

2,080,646.25* 

18.16 

4,397.57 

1944 

3,228.788.01* 

22.51 

4,419.60 

194.") 

3,570,310.74* 

29.23 

4,459.60 

194(3 

3.749,505.41* 

26.26 

4,496.38 

(9  Months) 


*  Includes  Administativo  Overhead  and  other  co-sts  of  Maintaining  the  Commission  as  a 
road  organization. 

Tn  the  details  of  the  cost  of  niaiiitainhig  the  State  System  of  Roads,  as  .shown  in 
this  J']xhil)it,  the  classification  of  accovmts  used  for  the  segregation  of  costs,  by 
the  .several  basic  elements,  is  generally  that  classification  adopted  and  recommended 
bj'  the  Committee  on  Uniform  Accounting  Procedure  of  the  American  Association 
of  State  Highway  Officials,  of  which  Committee  the  Chief  Auditor  of  yoiu'  Ccjm- 
mission  is  Chaiiman.  This  schedule  of  accoimt  classifications  has  the  approval 
of  the  Public  Roads  Administration. 

Applying  the  net  cost  of  maintaining  the  State  System  of  Roads  and  Bridges, 
which  aggregate  includes  the  Administrative  Overhead  of  the  Commission  together 
with  other  costs  of  maintaining  the  Commission  as  a  road  organization,  beginning 
with  the  fiscal  year  1940,  to  the  total  mileage  comprising  the  system  at  the  end  of 
each  of  these  fiscal  periods,  the  resultant  average  cost  per  mile  for  maintaining  the 
system,  may  be  expressed  as  follows: 


Miles 

Net 

Maintained 

.\vera}»e 

Maintenance 

at  end  of 

Expenditure 

Year 

Cost 

Period 

per  Mile 

1937  ' 

SI. 972. 591. 63 

4,039.09 

S488.38 

1938 

1.637,819.54 

4,104.84 

399.00 

1939 

1,784,199.28 

4,213.50 

443.69 

1940 

2,882,687.39 

4,227.70 

681.85 

1941 

3,055,487.69 

4.263.75 

716.62 

1942 

2.760.462.19 

4,344.22 

635.43 

1943 

2.080.646:25 

4,397.57 

630.85* 

li)44 

3.228.788.01 

4,419.60 

730.56 

1945 

3,570.310.74 

4,459.60 

800.59 

1946 

3,749,505.41 

4,496.38 

833.89 

*  Represents   cost    on    12   months   basis. 

The  increase  in  the  average  cost  per  mile,  applicable  to  the  years  1940  to  1946, 
inclusive,  is  due  to  the  provisions  of  the  approved  budgets  of  the  Commission,  by 
the  terms  of  which,  all  overhead  of  the  Commission  together  with  other  costs  of 
supporting  the  Commission  as  a  road  organization,  are  to  be  included  as  indirect 
cost  of  maint(^nance  of  the  system. 

In  commenting  on  the  application  of  Commission's  Overhead  and  those  other 
costs,  above  referred  to,  it  is  necessary  to  explain  that  prior  to  1940,  such  indirect 
costs  were  absorbed  by  projects  under  construction  at  a  given  time  and  by  the 
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JVIaintenance  Accounts,  the  apportionment  being  made  on  the  basis  of  the  total 
expended  for  construction,  by  separate  projects,  and  the  total  expended  as  costs 
of  maintenance  of  the  State  System. 

It  will  be  of  interest  to  review  the  amounts  charged  as  overhead,  including  other 
costs  for  conducting  the  Commission  as  a  road  organization,  to  Construction,  and 
the  amounts  absorbed  through  the  ^Maintenance  Account  of  the  Commission  during 
the  past  several  years,  with  the  resulting  percentages  of  application,  based  on  total 
amount  of  funds  disbursed  for  all  purposes  (except  funds  concerning  bond  proceeds 
and  the  application  thereof)  during  each  fiscal  year.     This  presentation  is  as  follows: 


Overhead  and 

other  costs 

Overhead  and 

charged  to 

other  costs 

Construction 

Percent 

Absorbed  througli 

Percent 

Including 

of  Total 

Maintenance 

of  Total 

Year 

Reconstruction 

Disbursements 

Accounts 

Disbursement.s 

1937 

S692.375.75 

5.03 

$282,744.73 

2.05 

1938 

750,879.01 

5.66 

217,365.96 

1.64 

1939 

804,666.74 

4.51 

236,010.28 

1.32 

1940 

None 

761,271.65 

5.83 

1941 

None 

972.922.30 

6.26 

1942 

None 

1,041,820.22 

5.47 

1943 

None 

765,506.60 

6.68* 

1944 

None 

1,254,286.41 

8.75 

1945 

None 

1,581,221.32 

12.95 

1946 

None 

1,395.569.92 

9.77 

*  Nine  (9) 

months 

The  total  overhead  and  other  costs  of  maintaining  the  Commission  as  a  road 
organization,  in  each  of  the  years,  and  the  resulting  percent,  of  total  disbursements 
for  all  purposes,  were: 


Total  Overhead 

Percent 

.^                   and 

of  Total 

Year 

Other  Costs 

Disbursements 

1937 

$975,020.48 

7.08 

1938 

967,244.97 

7.30 

1939 

1,040,677.02 

5.84 

1940 

761,271.65 

5.83 

1941 

972,922.30 

6.26 

1942 

1,041,820.22 

5.47 

1943 

765,506.60 

6.68 

1944 

1,254,286.41 

8.75 

1945 

1,581,221.32- 

12.95 

1946 

1,395,569.92 

9.77 

Beginning  with  the  fiscal  year  1940  and  applicable  to  the  years  following,  the 
respective  budgets  established  a  definite  sum  which  the  Commission  may  charge 
to  all  funds  other  than  as  Maintenance,  for  depreciation  and  use  of  Commission's 
capital  properties.  Prior  to  1940,  the  entire  calculated  depreciation  was  charged 
to  the  two  groups  of  accounts,  and  was  considerably  in  excess  of  the  maximum 
amounts  now  authorized  by  budgetary  provisions.  This  statement  is  made  to 
explain  the  apparent  decreasing  percent,  of  overhead  to  total  disbursements  in  the 
years  beginning  with  1940  to  1943. 

Included  in  the  total  amount  of  $1,581,221.32,  charged  in  1945  as  overhead  and 
other  costs,  are  the  disbursements  from  Commission's  funds  of  $175,540.12  and 
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$100,013.45,  the  loiinor  amount  being  cost  ol  Bonus  })ai(l  to  c'nij)l()yec's  of  the  Com- 
mission, and  the  latter  being  the  amount  required,  by  Budget  appropriation  Act, 
to  be  paid  into  the  State  I^mplovees  Retirement  Syst(>m  in  e<iualization  of  the 
employees'  pension  contribution  to  the  system  as  sudi  contributions  were  made 
through  payroll  deductions  appHcable  to  the  fiscal  years  1942,  1943  and  1944.  For 
tile  fiscal  year  194(),  amounts  were  disbursed  for  these  purposes,  l)ut  as  disburse- 
ments were  made,  the  proper  salarj^  or  expense  account  was  currently  charged 
and  therefore  such  disbursements  were  included  in  cost  of  maintenance  or  construc- 
tion. If  the  amount  of  $1,581,221.32  be  rechiced  to  the  extent  of  the  sum  of  the 
two  items  luM-cnnbefore  referred  to,  the  net  amount  of  overhead  and  other  costs  for 
1945,  would  be  shown  at  $1,239,001.75,  and  the  percent,  of  total  disbursements 
would  be  10.15%  rather  than  12.95'^^  c,  as  shown. 

Exhibit  No.  5    Balance  Sheet  at  June  30,  1945,  and  at  June  30,  1946,  Compared 

Assets 

The  cash  balance  of  the  Commission  on  Jvme  30,  1940,  was  $18,033,793.71,  in- 
cluding the  Working  Fund  advanced  by  the  Treasurer  of  Marjdand,  compared 
with  $15,091,455.51  on  hand  the  same  day  in  1945,  and  with  $14,884,417.40  June 
30,  1944. 

There  is  shown  on  the  Balance  Sheet  at  June  30,  1940,  under  the  caption  "Current 
Assets,"  an  item  of  $0,94(),000.00  representing  the  amount  of  futvu'e  funds  to  be 
collected  as  Truck  License  Fees  and  Franchise  Taxes,  which  sum  will  be  necessary 
to  retire,  over  the  life  term  of  the  bonds  and  according  to  the  established  schedule 
of  annual  maturities,  the  outstanding  Debenture  Bonds  at  June  30,  1940,  of  the 
issue  of  State  Koads  Commission  of  Maryland  Refunding  and  Improvement  Bonds, 
of  which  authorized  issue  $(),94(),000.()()  \\(M'e  outstanding  as  of  this  date.  This 
futiu'e  income  is  pledged  sol(4y  to  the  bonds  herein]:)efore  described  by  title,  and 
does  not  apply  to  $3,(550,000  State  of  Maryland  Bridge  Revenue  Refunding  Bonds 
outstanding. 

There  is  likewise  shown  under  this  caption  an  item  of  $2,390,000.00  \vhich  repre- 
sents the  amount  of  future  toll  income  to  be  collected  through  the  operation  of  the 
Chesapeake  Bay  Ferry  System  or  the  gasoline  tax  that  may  be  required,  over  the 
life  term  of  the  bonds,  to  retire,  according  to  the  established  schedule  of  annual 
maturities,  the  outstanding  obligations  at  June  30,  1940,  of  the  issue  of  State  Roads 
Commission  of  Maryland  Chesapeake  Bay  Ferry  Revenue  Bonds  and  Chesapeake 
I^ay  Ferry  System  Improvement  Bonds,  of  which  authorized  issues  $2,390,000 
were  outstanding  as  of  this  date. 

The  item  of  $19,141,921.21  identified  as  "Authorized  Piovisions  for  the  Expendi- 
ture of  Funds,"  including  Construction  Work  in  Progrc^ss,  represents  the  amount 
authorized  for  construction  and  other  related  road  work,  and  is  the  aggregate  of 
uncompleted  projects  and  work  in  progress  at  June  30,  1940.  This  latter  sum  com- 
pares with  an  amount  of  $1(),407,938.()5  at  June  30,  1945,  and  $18,074,008.80  at 
September  30,  1944.     These  amounts  represent  the  encumbrances  against  all  of 
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the  accounts,  as  originally  entered  in  the  accounting  records,  the  autluirization  for 
the  encumbrance  having  been  formally  approved  by  the  State  Roads  Commission, 
and  the  funds  required  thereunder  having  been  authorized  for  expenditure. 

At  June  30,  1946,  $9,360,086.05  of  the  amounts  shown  as  "Authorized  Provisions 
for  the  Expenditure  of  Funds",  represents  Avork  performed  and  paid,  and  $9,775,- 
835.16  not  performed  and  unpaid;  and  at  June  30,  1945,  $11,840,349.46  repre- 
sents work  performed  and  paid,  and  $4,627,589.19  remainnot  performed  and  unpaid. 

In  the  Balance  Sheet  are  also  shown  the  capitalized  value  of  the  road  and  bridge 
SA'stem  and  other  highway  facilities;  lands  and  buildings  used  in' highway  opera- 
tion; the  value  of  road  equipment,  subject  to  adjustments  for  depi'eciaition  or  to 
actual  appraised  value;  and  other  property  values.  Briefly  stated,  th^Sfe  values  at 
June  30,  1946,  were: 

Roads,  Bridges,  and  Grade  Eliminations  (completed  Projects) $210,389,230.91 

Lands  and  Buildings 627,913.88 

Accounting  and  Commercial  Properties 95,535.60 

Operating  P^ngineer  Properties 107,853.26 

Plans  and  Survey  Properties / 56,552.51 

Storeroom  and  Yard  Properties 163,693.42 

Laboratory  Properties 30,666.45 

Transportation  Equipment 119,923.31 

Construction  and  Maintenance  Equipment 2,591,152.72 

Small  Tools  and  Equipment 442,529.25 

Signs  and  Markers 189,683.58 

Total $214,814,734.89 

It  is  understood,  of  course,  that  the  value  of  the  State  System  of  Roads  and 
Bridges  is  the  actual  cost  value,  undepreciated.  The  capital  values  from  beginning 
of  the  construction  of  the  system,  to  ]\Iarch  1,  1929,  are  appraised  values  and  are 
included  in  the  above  totals. 

Liabilities 

The  Commission's  accountability  for  all  funds  to  be  administered  by  it  at  June 
30,  1946,  and  at  June  30,  1945,  are  shown  in  the  Balance  Sheet  as  "Revenue  Ac- 
counts," and  such  responsibility  is  shown  to  be  $33,085,292.75  and  $32,627,434.41, 
respectivel3\ 

The  total  charges  against  this  aggregate  responsibility  for  the  admin ijstration  of 
funds  and  represented  by  the  cost  value  of  uncompleted  projects,  additional  future 
or  new  work;  and  advances  for  construction  and  other  purposes,  were  $14,386,976.13 
in  1946,  and  $16,735,196.25  in  1945,  so  that  the  remainders  in  the  custody  of  the 
Commission  were  $18,698,316.62  at  June  30,  1946,  and  $15,892,238.16  at  June  30, 
1945.  The  details  of  the  individual  accounts  and  the  status  of  each  fund  are  shown 
in  Exhibit  No.  6,  Schedules  No.  1  and  2,  Column  3. 

On  the  Balance  Sheet  at  the  close  of  the  year,  June  30,  1946,  is  shown  an  item 
of  $500,000.00,  which  represents  an  advance  of  funds  by  the  Treasurer  of  Maryland 
for  the  purpose  of  disbursing  salaries  and  wages  to  the  employees  of  the  Commission. 
This  fimd  is  operated  on  the  imprest  system.  Likewise,  appearing  on  the  Balance 
Sheet,  in  the  capital  section  thereof,  is  shown  the  Commission's  liability  for  retiring 
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$6,946,000  of  its  liefundiiifj;  tiud  linproxcincnt  Bonds,  as  the  same  shall  hocomc 
due  and  payal)l(',  and  for  ictirhig  S2,390,000  of  Chesapeake  hay  Feny  Revenue 
Bonds  and  Chesapeake  Ha.\'  lu'iiy  System  Improvement  lionds,  when  due  and 
payable. 

Worth  of  Posskssioxs,  Net  Wouth 

In  the  Jialance  Sheet,  it  is  shown  that  the  citizens  of  Maryland,  on  .Iun(>  30, 
1946,  had  invested  in  the  Highway  System  of  the  State,  $214,814,734.89,  and  on 
June  30,  1945,  $20<),95(;,472.()3. 

Exhibit  No.  6 — Schedules  No.  1  and  No.  2 — Fund  Statement  Showing  Cash 
Balances  in  the  Fund  Accounts  at  June  30, 1946  (Schedule  No.  2)  and  at  June  30, 
1945  (Schedule  No.  l),  and  Remaining  Balances  after  Satisfying  all  Obligations 
Incident  to  Each  Fund  at  the  Close  of  Each  of  the  Fiscal  Years 

In  the  following  comments,  respecting  the  Fund  Statement  of  the  Commission, 
references  will  he  made  only  to  the  status  of  all  the  accounts  at  June  30,  194(),  which 
appear  in  Schedule  Xo.  2.  There  is  thus  shown  an  aggregate  account  balance  of 
cash  in  all  the  accounts  of  818,098,316.62,  but  the  total  of  the  overexpended  ac- 
counts is  86,730,760.05,  while  those  accounts  with  credit  balances  aggi-egate  824,- 
829,076.67.  Similarly,  there  is  shown  in  column  8,  the  amount  of  undischarged  and 
unsatisfied  maturing  obligations  in  the  accounts,  a  total  of  810,694,022.42,  which, 
when  paid,  would  increase  the  overexpenditures  in  the  accounts  to  a  total  of  89,990,- 
166.71,  and  would  leduce  the  remainders  in  the  accounts  with  credit  balances  to  a 
new  total  of  817,394,460.91,  resulting  in  a  net  unencumbered  balance  of  vS7,404,- 
294.20. 

Immediately  following  the  general  Fund  Statements  of  the  Commission,  and  pre- 
sented in  eighty-two  (82)  schedules,  there  are  set  forth  the  details  of  all  transactions 
in  connection  with  the  administration  of  funds  by  the  Commission  incident  to  each 
County's  consolidated  accounts  and  all  other  accounts. 

The  respective  schedules  for  the  Fund  account  of  a  County,  or  other  accoimt, 
will  show  the  cash  position,  or  funds  on  hand  at  the  beginning  of  the  fiscal  period, 
July  1,  1944,  as  they  appeared  in  the  last  published  report  of  the  Commission. 
The  account  likewise  will  show  the  receipts  for  the  year  and  the  sources,  as  well  as 
the  charges,  by  individual  projects,  and  the  amount  required  to  complete,  if  the 
project  was  in  the  course  of  completion  at  tlie  close  of  the  fiscal  year  or  if  funds  were 
payable  on  an  approved  authorization. 

Exhibit  No.  6 — Schedules  No.  3  and  No.  4 — Statement  Showing  Cash  Position  of 
Each  Fund  at  July  1,  1944;  Total  Receipts  and  Increments  and  Total  Charges; 
Balance  of  Cash  on  Hand,  June  30, 1946 

These  statements  (Schedules  Xo.  3  and  4  of  Exhibit  Xo.  6)  similar  to  the  Fund 
Statement,  are  intended  to  show  the  actual  aggregate  of  the  transactions  of  each 
Coimty  Fund  account  and  each  other  account,  based  on  the  cash  balance  on  hand 
at  the  beginning  of  the  fiscal  year;  the  total  receipts  into  the  account  and  thedis- 
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bursements  made  therefrom  (after  considering  inter-fimd  transfers) ;  and  the  cash 
balance  at  the  close  of  the  fiscal  year. 

From  the  statement  of  fact  set  forth  in  Schedule  Xo.  4  of  the  Exhibit  showing  the 
position  at  June  30, 1946,  and  an  anah'sis  of  each  account,  the  following  conclusions 
are  determined: 

Overexpended  Net 

Balance  Credit  Balance  Balance 

At  June  30,  1946 

County  Accounts 8228,785.37  $1,681,918.87  81,453.133.50 

Other  Funds 6.464,339.56  15.251.043.29  8,786,703.73 

Maintenance  and  Reconstruction ...  .  37.635.12  7.896.114.51  7,858.479.39 


Total 86.730,760.05        $24,829,076.67        $18,098,316.62 

It  is  important  to  note  that  the  credit  balances  represent  the  amount  of  cash  to 
the  credit  of  funds  and  that  a  portion  of  it  must  be  used  for  the  benefit  of  the  over- 
expended  position  of  County  accoimts  and  other  accounts.  At  this  time  it  is 
strongly  recommended  that  appropriate  action  be  taken  to  perfect  an  administra- 
tive plan  whereby  the  overdraAvn  positions  may  be  eliminated  or  satisfied  before 
the  close  of  each  fiscal  year.  Such  action  is  indeed  necessaiy,  for  this  condition 
of  overexpended  accounts  creates  an  undue  burden  on  the  fund  position  of  the 
Conamission,  requiring  cash  outlays,  which  may  cause  it  to  be  placed  in  the  position 
of  not  being  able  to  satisfy  its  current  obligations.  The  overexpended  condition 
of  these  accounts,  and  others,  will  certainly  be  a  contributing  factor. 

It  is  important  at  this  time  to  comment  specifically  on  the  funds  administered 
by  the  Commission  through  its  ^Maintenance  and  Reconstruction  account. 

The  revenue,  or  credits  to  this  account,  are  derived  primarily  from  the  2^  Gaso- 
line Tax  and  Income  from  Commissioner  of  Motor  A'^ehicles.  During  the  period 
from  Jidy  1 ,  1944  to  June  30,  1946,  the  income  and  increments  were  813,653,358.89 
which,  added  to  the  })alance  on  hand  in  this  account  at  July  1, 1944,  of  S7,786,982.47, 
result  in  a  gross  amount  of  821,440,341.36  available  for  expenditure  during  the 
period  for  all  those  projects  which  are  proper  items  to  ])e  financed  from  this  sum. 
The  aggregate  charges  to  this  account  in  the  fi.scal  years  1945  and  1946,  Avere  813,- 
558,318.57,  and  the  purposes  for  which  these  expenditures  were  made,  may  be  shown 
in  .summary,  as: 

Purpose                                                              Fiscal  Year  1945  Fiscal  Year  1946 

For  Maintenance  of  State  Sj'stem  of  Roads  and  Bridges 83,570,310.74  83,749,505.41 

Disbursements   on   projects   of   Reconstruction,   Betterments, 

and  Additions  to  the  State  System  (complete) 690.876.95  1 ,925,745.11 

Contribution  to  Prison  Labor  (Road  Construction)  Account 200,000.00 

Purchase  of  Capital  Properties,  less  calculated  Depreciation..         388,196.54  102,518.09 

Miscellaneous  Charges 104.91  154.45 

Transferred  to  County  Accounts,  their  final  share  of  Federal 

Feeder  Appropriation  of  1941 75 .943.86       

Transferred  to  Ocean  City  Beach  Protection  Fund 30,000.00 

Balance  of  North  Beach  Appropriation,  closed  into  Reconstruc- 
tion Fund 2,514.66       

Transferred  to  Baltimore  City  Traffic  Survey  Account 37,500.00 
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Purpose  Fiscal  Year  1945        Fiscal  Year  1946 

TransfornHl  to  Federal  Slratcfiic  Road  System  Ai)piopriation 

Fund,  applied  in  conjunction  with   F(>d(>ral  ('out  rihution  ;517.:W4.29 

TraiKsfei  red   to   Regular    Federal   Aid    1!}40,   to  match   Fcnleral 

("on1ril)ution J.liiO  ,»i;i(i.()() 

Transfer  Overdraft  in  the  State  (luard  Detail  Account S,5(H.  1(1 

Dishurscments  made  on  projects  of  Reconstruction,  not  com- 

l)leted 1  ,M\.ii72A)l 

Totals  83,946,525.26      $9,611,793.31 

After  clediicting  the  aboxc  c.xix'iKlitiiics  IVoin  the  total  available  in  tiio  Main- 
tenance and  Reconstruction  Account  at  .hine  30,  H)4(),  vS7, 882,022.79  remained 
for  the  satisfaction  of  those  authorized  projects  financed  thr()Uji;h  the  Reconstruction 
Account  unfinished  at  June  30,  J 940,  and  for  additional  new  projects  and  other 
purposes.  After  deducting  the  above  disbursements  and  the  amount  required  to 
complete  Avork  in  progress  at  June  30,  1940,  from  the  revenue  account  balance, 
there  remained  S4,()98,9 14.92  which  was  a\ailable  for  new  work,  and  for  eciualiza- 
tion  of  Federal  Funds  dedicated  for  use  on  the  State  System  of  Roads. 

A  Fluid  Statement  showing  cash  balances  in  the  Cotmty  accounts  and  all  other 
anticipated  income  to  each  account  to  the  close  of  the  fiscal  year,  is  prepared  and 
submitted  to  the  Commission  Members  at  the  close  of  each  month.  Likewise, 
each  month,  a  complete  series  of  statements  are  prepared  and  published  concerning 
the  cost  of  Maintenance,  Detailed  Statement  of  County  Accounts,  and  Budgetary 
Control  Statements,  the  latter  being  prepared  in  conformity  with  the  State's 
Standard  Classifications  and  the  State  Roads  Commission  Classifications  of  Budget- 
ary controls. 

Exhibit  No.  7 — Summary  of  Disbursements  from  Lateral  Gasoline  Tax  and  Average 

Expenditures  per  Mile  for  Maintaining  County  Roads,  Fiscal 

Years  1945  and  1946 

At  the  Session  of  the  General  Assembly  of  1941 ,  Cha]3ter  888  was  enacted,  by  the 
terms  of  which,  the  a{)plication  of  Lateral  GasoHne  Tax  apportioned  to  the  use  of 
the  Counties,  was  prescribed.  Basically,  this  Act  directed  that  fifty  percc^nt. 
(50%)  of  each  County's  share  of  the  tax  l)e  used  and  ajiplied  to  (a)  the  maintenance 
of  the  County  System  of  Roads,  and  (b)  the  repair  or  maintenance  of  streets  and 
liighways  within  the  limits  of  incorporated  towns,  in  an  amount  authorized  by 
special  local  laws  or  by  direction  of  the  Boards  of  County  Commissioners;  and  the 
remaining  fifty  percent.  (50%)  be  applied  to  the  construction  or  reconstructtion  of 
new  Lateral  Roads  on  the  County  Systems,  including  the  construction  of  a  system 
of  Farm-to-]\Iarket  roads.  The  pr()\isions  of  the  Act  of  1941  applied  to  all  Coun- 
ties except  certain  of  them,  where  existing  legal  authority  directed  the  whole  or  a 
portion  of  the  tax  to  debt  service. 

At  the  Session  of  the  General  Assembly  of  1945,  Chapter  841  was  enacted,  by  the 
teiTOS  of  which  the  application  of  the  Jjateral  Gasoline  Tax  apportioned  to  the  use 
of  the  Counties,  was  changed  from  that  pr()\ided  under  Chapter  888  of  the  Acts  of 
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1941.  The  Act  of  1945  permits,  as  an  emergency  measure,  that  100%  of  the 
County's  participation  in  the  Lateral  Gasohne  Tax  may  be  expended  for  mainte- 
nance of  the  County  System-  of  Roads. 

At  June  30,  1946,  the  Commission  maintained  the  road  systems  of  thirteen  of 
the  twenty-three  counties. 

In  the  administration  of  these  funds  for  the  use  and  benefit  of  the  Counties,  the 
Commission  is  estopped  from  applying  a  ratable  share  of  its  overhead  biuxlen  to 
the  expenditures  made  therefrom,  because  the  Appropriation  Acts  so  provide; 
conseciuently  the  Commission  is  compelled  to  absorl)  such  overhead  and  other  costs 
of  maintaining  the  Commission  as  a  road  organization,  as  a  charge  against  its 
funds,  and  includes  such  costs  as  a  part  of  maintenance  of  the  State  System  of 
Roads. 

In  this  Exhibit  are  shown  expenditures  of  funds  in  the  Counties  and  chargeable 
to  the  Lateral  Gasoline  Tax  Fimd  for  maintenance  of  the  County  Systems  in  thir- 
teen Counties;  payments  to  Incorporated  Towns;  pa^Tiients  to  the  Counties  for 
the  satisfaction  of  road  Debt  Ser\ice;  payments  made  direct  to  those  Counties 
maintaining  the  County  Road  Systems  with  a  road  organization  directly  under 
their  super^'ision ;  and  disbursements  for  other  road  purposes: 

Purpose  12  Months  1945  12  Months  1946 

Maintenance  of  County  Roads SI  ,134  ,485.09  $1 ,314 ,582.43 

Payments  to  Incorporated  Towns 105,754.10  59,861.32 

Payments  to  Counties  for  satisfaction  of  Debt  Service 52,539.27  40,500.00 

Pa^anents  of  Gasoline  Tax  direct  to  Counties 1,285,395.66  1,669,186.17 

Disbursements  for  all  other  joad  purposes 221 ,475.40  23 ,543.38 

Totals $2,799,649.52        $3, 107, 673.. 30 

It  is  advisable  to  present  the  several  amounts  expended  by  the  State  Roads 
Commission  during  the  past  twelve  jeara  for  maintenance  of  the  County  Sj^stems 
of  Roads,  and  these  are  set  forth  below: 

Period  Amount  Miles       Average  Expendi- 

Expended  ture  Per  Mile 

based  on  Total 
Mileage 

October  1,  1934  to  September  30,  1935 $959,229.83  2,136.54        S104.99 

October  1,  1935  to  September  30,  19.36 851 ,395.40  9  ,101.28  93.55 

October  1.  1936  to  September  30,  1937 1,062,971.15  9,063.77  117.28 

October  1,  1937  to  September  :30,  WiS 934,481.14  9,074,06  102.98 

October  1,  1938  to  September  30,  1939 1,038,258.56  9,112.48  113.94 

October  1,  1939  to  September  30,  1<)4() 844,260.35  6,653.14  126.90 

October  1,  1940  to  Se])tember  30,  1941 901 ,848. .37  6,400.46  140.90 

October  1,  1941  to  September  30,  1942 736,192.99  4,958.53  148.47 

October  1,  1942  to  .June  30,  1943 .572,959.99  4,933.20  116.14 

.July  1,  1943  to  .June  '.H),  1944 894 ,722.99  4  ,933.20  181 .  16 

July  1,  1944  to  .June  :30,  li)45 1,134,485.09  4,604.47  246.39 

.July  1 ,  1945  to  .June  .30,  1946 1 ,314  ,582.43  4  .604.47  285.50 

The  purpose  of  this  Schedule  is  to  indicate  the  miles  of  roads  on  the  County  Sys- 
tems, the  amounts  expended  in  the  maintenance  thereof  during  the  past  fiscal 
periods,  and  the  resultant  average  expenditure  per  mile. 
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Exhibit  No.  8— Total  Mileage  of  the  State  Roads  System  at  June  30,  1946,  by 
Counties  and  by  Engineering  Districts 

In  this  Exhibit  arc  shown  the  total  mileage  of  the  State  System  and  the  miles 
in  each  engineering  district.  This  table  is  presented  in  order  to  establish  a  compar- 
ison between  the  costs  of  maintaining  roads  in  the  several  enginceiing  districts, 
based  on  those  costs  appearing  as  Expenses  of  ()per;ition  set  forth  in  l<]xhibit  Xo.  4: 


MILEAGE,  state  AM)  COUNTY  ROAD  SYSTEM,  GEOGRAPHICALLY  DIVIDED  INTO 
ENGINEERING  DISTRICTS 


District  Number 
ami  (bounties 

JS'o.  1 — Doifhi'slor 
Somerset 
Wicomico 
Worcester 


No.  2^Caroline 
Cecil 
Kent 

Queen  Anne's 
Talbot 


County 

Road 

Mileage 

(Maintained 

State 

by  State 

Perccn  t  of 

Total 

Roads 

Total 

Total 

Mileage 

Commission) 

Mileage 

Mileage 

564.70        1,723.96        2,288.66  25.15 


733.41        1,817.35        2,550.76         28.03 


No.  3 — Anne  Arundel 
Carroll 
Howard 
Montgomery 

No.  -i — Baltimore 
Harford 


No. 


-Calvert 
C'harles 
Prince  George's 

St.  Marv'.s 


No.  6 — Allegany 
P'redericls 
Garret  t 
Washington 

Total 


937.43 
564.09 


823.42 


937.43    10.30 
564.09     6.20 


873.33    1.063. 16    1,936.49    21.27 


823.42     9.05 


4.496.38    4,604.47    9,100.S5    lOOOO*^; 


Exhibit  No.  9 — Susquehanna  River  and  Potomac  River  Toll  Bridges  Construction 
Funds,  Being  Proceeds  of  Bridge  Revenue  Bonds  and  Federal  Grants  at 

September  30,  1946 

The  administration  of  Toll  Hridge  Construction  l-'unds  and  Toll  Bridge  Rexenne 
Funds,  for  both  the  Susiiuehanna  and  Potomac  l{i\er  Bridges,  is  controlled  by  a 
Trust  Indenture  existing  between  State  Roads  Commi.ssion  and  Safe  Deposit  and 
Trust  Company  of  Baltimore,  Trustee,  dated  June  1,  1941.  Reference  heretofore 
has  been  made  (Comments  on  Exhibit   Xo.  2,  Schedule  Xo.  (i)  to  the  fact  that  the 
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Bridge  Revenue. Bonds,  originally  issued  for  the  purpose  of  providing  funds  for 
construction  of  the  Toll  Bridges,  were  refunded  in  1941.  As  a  consequence  of 
this  refunding  plan,  the  original  Trust  Indenture,  entered  into  at  October  1,  1938, 
the  date  of  issue  of  the  original  bonds,  was  superseded  by  the  Indenture  of  June  1 , 
1941,  the  latter  instrument  embracing  the  administration  of  revenue  funds  from 
operation,  and,  because  all  transactions  concerning  the  construction  of  both  bridges 
had  not  been  concluded,  it  controlled  construction  funds  and  their  application  as 
well. 

SOURCES  of  funds  FOR  CONSTRUCTION,  SUSQUEHANNA  RIVER  TOLL  BRIDGE  AND 
POTOMAC  RIVER  TOLL  BRIDGE 

Proceeds  of  Sale  of  Bridge  Revenue  Bonds  (Net) $5 ,700,000.00 

Proceeds  of  Grant  Funds— United  States  Government 4 ,331 ,189.28 

Total  Funds  made  available $10 ,031 ,189.28 

Total  Completion  Cost  (except  certain  minor  items) : 

Susquehanna  River  Bridge $4  ,467  ,442.85 

Potomac  River  Bridge 5 ,343 ,203.56 

Total  Costs,  both  Bridges $9,810,646.41 

Less:  Accounts  Payable 5,055.00        9,805,591.41 

Balance  of  Funds  at  Septeml)er  30,  1946,  in  hands  of  Trustee $225,597.87 

The  total  amount  of  Federal  Funds,  allotted  through  Works  Progress  Adminis- 
tration, made  available  for  both  Bridges,  was  $4,393,102.00,  and  the  total  amount 
actually  earned  on  admissable  items  of  construction,  was  $4,331,189.28.  The 
latter  sum  is  the  complete  and  final  payment  of  Federal  Funds. 

By  the  terms  of  the  Trust  Indenture,  the  remainder  of  fimds  in  the  Construction 
Account,  upon  the  final  completion  of  both  bridges  and  the  satisfaction  of  all  costs 
of  construction,  is  to  be  transferred  to  the  Sinking  Fund  and  used  either  for  the 
purchase  or  the  redemption  of  bonds  outstanding. 

At  September  30,  1940,  the  transfer  of  the  balance  of  Construction  Funds,  shown 
to  be  $225,597.87,  had  not  been  made  to  the  Sinking  Fund,  because  several  minor 
items  concerning  complete  construction  costs  had  not  been  disbursed,  nor  had  such 
items  been  actually  constructed,  due  in  large  measure,  to  the  War  conditions. 

In  accordance  with  the  provisions  of  Article  III,  Section  5,  and  Article  VI,  Sec- 
tion 12  of  the  Trust  Indenture  of  Jime  1,  1941,  the  books,  records,  and  all  financial 
transactions  incident  to  the  conduct  of  affairs  of  the  toll  bridges,  have  been  sub- 
jected to  an  audit  each  six  months  concerning  Revenue  and  Operating  Funds,  and 
each  month  respecting  the  Construction  Fund,  and  as  a  result  of  such  semi-annual 
and  monthly  examinations,  an  Audit  Report  has  been  su]:)mitted  by  the  duly 
appointed  firm  of  Certified  Public  Accountants.  Also,  in  accordance  with  the 
provisions  of  the  Trust  Indentiu^e,  the  Chief  Auditor  of  the  Commission  has  pre- 
pared and  pii})]is]ied  (vich  month,  a  complete  financial  and  statistical  report  of  all 
transactions  incident  to  the  operation  of  the  Toll  Bridge  System,  including  Con- 
struction Fund  Sections. 


Report  of  the  State  Roads  Commission  101 

Exhibit  No.  10 — Operating  or  Revenue  Account — Susquehanna  River  and  Potomac 
River  Toll  Bridges,  Fiscal  Years  1945  and  1946 

Schedule  Xo.  1 — Rates  in  effect,  Susquehanna  River  Bridge,  at  September  30,  194() 
Schedule  Xo.  2 — Rates  in  effect,  Potomac  River  Bridge,  at  Sei^temljcr  80,  194() 
Schedule  Xo.  3 — Statement   of  Income,  Sus(iuehaima  and  Potomac    RiNcr    Toll 

Bridges,  October  1,  H)44  to  Sei)tember  30,  1940 
Schedule  Xo.  4 — Statement  of  Traffic  Transactions,  Susfiuehanna  Riv(>r   Bridge, 

by  Classification  of  I'sers,  ()ctol)er  1,   1944  to  September  30, 

1940 
Schedule  Xo.  5 — Statement  of  Traffic  Transactions,  Potomac  River   Bridge,    by 

Classification  of  Users,  October  1,  1944  to  September  30,  1940 
Schedule  Xo.  (i  -Toll  Bridges — Operation  Fund  and  Balance  at  September  30,  194() 
Schedule  Xo.  7 — Funds  due  the  State  Roads  Commission  of  Maryland  at  Septem- 
ber 30,  194(),  for  advancements  made  from  Commission  Funds, 

incident  to  Piimary  Bridge  Piogram 
Schedule  X'o.  8 — Statement  of  Revenue  Bonds  Issued,  Purchased,  Matured,  and 

Outstanding  at  September  30,  194() 
Schedule  Xo.  9— Balance  Sheet  at  Septembei'  30,  194() 

Rates 

The  toll  rates  in  effect  at  the  Susquehanna  River  Bridge,  and  applied  to  all 
revenue  transactions  during  the  period  under  review,  are  those  rates  estalilishcd  b}' 
the  Commission  and  in  effect  at  October  1.  1944. 

The  toll  rates  in  effect  at  the  Potomac  Ri\er  Bridge,  and  applied  to  all  re\'enue 
transactions  are  those  established  by  the  Commission  and  in  effect  at  October  ], 
1944. 

Income 

The  gross  income  from  recorded  transactions,  cahailated  at  the  established  toll 
rates  prevailing  through  the  se\(M'al  periods,  or  until  Sei)tembei'  30,  1940,  were: 

Susquehanna  Potomac 

River  River 

Ton  Bridge  Toll  Bridfte  Both  Bridges 

Octobor  1,  1!)40  to  SoplcinlxT  30,  1941 $739,137.12  $120.1.57.15*  $S5<».194.27 

Octol)pr  1,  1941  to  SeptpinixM- 30,  1942 592. 170. 7S  176,744.40  76S,915.18 

October  1,  1942  to  Spijtcnibcr  30,  1943 409,272.57  191,442.20  000.714.77 

October  1,  1943  to  September  30,  1944 429, 204. .57  232,995.75  ()62,2n0.32 

October  1,  1944  to  8epteinl)er  30,  1945 430,S03.47  271  ,,S70.00  702,673.47 

October  1,  1945  to  September  30,  1946 65.S  ,400. 16  469  ,0S9.05  1 ,127  ,489.21 

♦Opened  to  trafiie  December  15,  1940. 

The  percent.  (>f  increase  in  levenue  at  the  Susquehanna  Rivei-  Bridge  in  1940  over 
1945  was  52.83%,  and  at  the  Potomac  River  Bridge,  the  increase  in  1940  over  1945 
was  72.54%. 

It  is  important  to  compare  these  results  with  (a)  the  oi-iginal  estimate  prepared 
by  Trafhc  Engineers  concerning  the  anticipated  incomes  from  this  undertaking, 
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and  (b)  incomes  for  the  year  ended  September  30,  1946  compared  mth  the  amounts 
required,  under  the  Trust  Indenture  for  Debt  Service  and  Operation  Fund  alloca- 
tions. The  average  incomes  from  both  bridges  required  to  attain  the  estimates  of 
traffic  volumes  estabhshed  in  1938  b}'  the  Traffic  Engineers,  is  $51,666.00  each 
month  during  the  sixth  complete  year  of  operation.  The  actual  average  net 
monthly  realization  of  this  sum  has  been  893,957.43,  a  margin  of  $42,291.43  per 
month  for  both  bridges  over  the  estimated  traffic. 

The  average  monthly  cost  of  Debt  Service  and  Operation  Fund,  using  the  entire 
life  term  (20  years)  of  the  Bonds,  is  approximately  $39,584.00.  The  average 
monthly  cost  of  Debt  Service  only  during  the  five  years  1947  to  1951  will  approxi- 
mate $25,598.50. 

The  Tru.st  Indenture  controlling  the  administration  of  the  funds  and  fiscal 
matters  of  the  Susciuehanna  Ri^■er  and  Potomac  River  Toll  Bridges,  compels  the 
retention  of  toll  income  for  the  security  of  Debt  Service  in  connection  with  the 
Bonds,  in  an  aggregate  of  (a)  the  amount  of  interest  payable  on  the  first 
succeeding  interest  payment  date  on  all  of  the  Refunding  Bonds  then  outstanding; 
(b)  the  principal,  if  any,  maturing  on  such  interest  pajmient  date;  (c)  the  amount  of 
interest  payable  on  the  second  succeeding  interest  pajTiient  date  on  all  of  the  Re- 
funding Bonds  then  outstanding;  and  (d)  a  reserve  fund  of  8250,000.00.  The 
excess,  found  to  be  on  hand  at  the  end  of  each  six  months  period,  over  the  aggregate 
of  these  four  sums,  shall  be  applied  to  the  payment  of  the  purcha.se  price  or  the 
redemption  price  of  bonds  of  this  Issue.  The  balance  in  the  Sinking  Fund  at 
September  30,  1946,  was  8909,759.50.  The  aggregate  amount  of  funds  required 
to  be  reserved  at  September  30,  1946,  in  accordance  with  the  covenants  of  the 
Indenture,  as  prescribed  above,  was  8552,843.75,  so  that  there  was  on  hand  and 
available  for  the  purchase  of  Bonds  at  October  20,  1946,  8356,915.75.  Since  June, 
1941,  the  date  of  the  issue  of  the  Refunding  Bonds,  to  September  30,  1946,  the  Com- 
mission has  been  able  to  purchase  and  retire  81 ,700,000  of  ])onds  of  this  issue,  by 
the  application  of  excess  funds  on  hand  after  estabhshing  the  respective  cash  re- 
serves, as  required  each  six  months  period,  and  8650,000  have  been  matured  in 
accordance  with  the  schetlule  of  maturities.  At  September  30,  1946,  the  balance 
in  the  Construction  Funds  of  the  Bridges,  shown  to  be  8225,597.87,  at  the  present 
completion  stage  of  both  bridges,  had  not  been  transferred  to  the  Sinking  Fund. 

Traffic 

The  total  number  of  traffic  transactions,  as  reported,  occurring  on  the  bridges 
during  the  several  periods,  or  until  September  30,  1946,  were: 

Susquehanna  Potomac 

River  River 

Toll  Bridge  Toll  Bridge  Both  Bridges 

October  1 ,  1940  to  8eptoinl)or  30,  1041 .3  ,695  ,333  1 17  ,2<S0*  3  ,812 ,613 

October  1,  1941  to  September  30,  1942 3,215,016  181,445  3,396.461 

October  1 ,  1942  to  September  30,  1943 2  ,.306  ,633  194  ,375  2  .501 .008 

October  1 ,  1943  to  Sejitember  30,  1944 2  ,295 ,034  231 ,606  2  ,526 ,640 

October  1 ,  1944  to  September  30,  1945 2 ,292 ,967  269  .664  2  ,562  ,631 

October  1,  1945  to  September  30,  1946 3 ,524  ,858  466 ,288  3 ,991 ,146 

*  Potomac  River  Bridge  was  opened  to  traffic  December  15,  1940. 
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Expressed  in  terms  of  percentage,  it  is  toiuul  tiiat  tiie  total  trafiic  transactions  at 
the  Susquehanna  River  Bridge  in  1940  were  53.72%  in  excess  of  the  12  months  of 
1945,  and  that  the  traffic  transactions  at  the  Potomac  River  Bridge  in  194(),  as 
compared  with  1945,  were  72.91%  increase. 

Using  the  total  traffic  transactions  at  the  Susquehanna  Uiver  liridge  during 
194(),  of  3,524,858,  it  is  found  that  an  a\erage  of  9,657  per  day  was  attained,  com- 
pared with  a  daily  average  of  (),989  as  estimated  by  the  Traffic  ICngineers  in  1938, 
prior  to  the  construction  of  this  ]iridg(\  Similarly  using  the  total  traffic  transac- 
tions at  the  Potomac  Ri\er  Bridge  for  the  year  194(),  of  4()(),288,  produces  a  daily 
average  of  1 ,278,  compared  with  384  estimated  by  the  Traffic  Engineers  in  1938, 
before  the  bridge  was  opened  to  ti-affic. 

Operation  Fund 

The  Trust  Indenture  compels  the  Commission  to  establish  an  Operation  Budget 
each  year,  to  include  all  costs  of  operating  the  Bridges,  and  it  has  been  found  that 
the  total  reciuirements  will  aggregate  8218,221.53  for  the  fiscal  year  1940.  The 
total  amount  of  funds  disbursed  each  yeai-,  in  excess  of  8100,000,  under  the  terms 
of  the  Indentui'e,  must  be  contributed  from  State  Roads  Commission  Funds. 

The  balance  in  the  Operation  Fund  on  October  1,  1944  was  vS2(),974.79.  The 
total  amount  transferred  from  Toll  Income  during  the  years  1945-1946,  was  $201,- 
752.88.  There  was  likewise  transferred  to  the  Operation  Fund  from  State  Roads 
Commission  Funds  and  other  credits  during  the  two  j^ear  period,  the  sum  of  S76,- 
8(')0.55,  so  that  a  total,  during  the  two  years  ended  September  30,  1946,  of  vS3C5,- 
588.22  \vas  a\-ailable.  Total  disbursements  for  all  approved  charges  to  the  Fund, 
based  on  the  limitations  esta])lislied  ])y  the  Indenture,  and  as  previously  budgeted, 
during  the  two  years  period,  were  vS284,310.90,  so  that  at  September  30,  1946,  a 
balance  of  821 ,277.36  remained  in  the  Fund. 

FuxDs    Advanced    nv   the    Commission    for    [Maryland's    Primary    Bridge 
Program 

In  accordance  with  the  terms  of  the  Trust  Indenture,  it  is  pro\-ided  that  whatever 
funds  of  the  State  Roads  Commission,  other  than  the  allotted  share  of  Toll  Income, 
are  used  in  connection  with  the  maintenance  and  operation  of  the  Toll  Bridges,  may, 
upon  the  final  redemption  of  the  Bonds  outstanding,  be  recovered  by  the  State 
Roads  Commission  from  toll  income.  In  Exhibit  No.  10,  Schedule  No.  7  of  this 
report,  is  shown  the  amount  of  State  Roads  Commission  funds  expended  or  applied 
in  the  development  of  the  Toll  Bridge  Program,  and  includes  also  those  costs  in- 
curred in  the  studies  and  investigations  made  in  earlier  years,  of  the  Chesapeake 
l^ay  Bi-idge  Crossing  and  other  projects.  At  September  30,  1946,  the  sum  of 
8587,798.54  (being  costs  incurred  to  August  31,  1946)  may  be  recovered  through 
the  medium  of  tolls  to  be  collected  at  the  Susquehanna  and  Potomac  River  Bridges, 
however,  only  after  all  bonds  issued  for  construction  of  these  bridges  have  been 
matured  or  purchased. 
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General 

The  Balance  Sheet  presented  in  Exhibit  Xo.  10,  Schedule  Xo.  9,  is  that  financial 
status  at  September  30,  19-16,  of  Toll  Bridge  accounts  and  transactions,  resulting 
from  the  construction  and  operation  of  the  Bridges,  and  includes  the  Capital  Sec- 
tions; also  the  liability  for  the  Bridge  Revenue  Refunding  Bonds  issued. 

All  of  the  requirements  set  forth  in  the  Trust  Indenture  of  June  1, 1941 ,  regarding 
the  transfer  of  funds  into  the  Reserve  Repair  Fund,  the  Operation  Fund,  and  the 
Smking  Fund,  have  been  complied  with.  Likewise,  and  generally  stated,  it  is 
asserted  by  the  Commission  that  all  of  its  covenants,  set  forth  in  the  Indenture, 
have  been  fulfilled. 

Exhibit  No.  11 — Chesapeake  Bay  Ferry  System  Property  Purchase  Fund,  Being 

Proceeds  of  State  Roads  Commission  of  Maryland  Chesapeake  Bay  Ferry 

Revenue  Bonds,  at  May  31,  1946 

Previously  in  this  report,  particularly  with  reference  to  the  statements  made 
regarding  Exhibit  Xo.  2,  Schedule  Xo.  7,  it  was  shown  that  the  Commission  was 
authorized  by  Chapter  856  of  the  Acts  of  the  General  Assembly  of  1941,  to  issue 
81,200,000  of  its  bonds,  the  proceeds  to  be  used  in  the  purchase  of  certain  proper- 
ties of  the  Claiborne- Annapolis  Ferry  Company,  and  to  redeem  certain  obligations 
of  the  Ferry  Companj-,  incurred  in  the  reduction  of  passenger  fare  toll  charges. 
The  Commission  did  issue  bonds  in  the  total  amount  of  Si  ,200,000,  and  has  applied 
a  portion  of  the  proceeds  thereof  to  those  purposes  prescribed  in  the  Act. 

All  of  the  bonds  of  this  issue  were  sold  at  1|%  coupon  interest  rate,  together 
with  a  premium.  The  proceeds  of  the  sale  were  81,217,302.80.  The  application 
of  the  total  was  for  the  following  purposes: 

Capital  Properties  acquired  from  the   Claiborne-Annapolis  Ferry  Com- 
pany  $1,022,568.17 

Other  Costs,  incident  to  acquisition  of  Ferry  Company  property 64,698.80 

Refund  of  Passenger  Fare  Tickets,  issued  Vjy  Company 26,850.24 

Purchase  of  Inventory  of  Claiborne-Annapolis  Ferry  Company,  used  in 

subsequent  operation 19,600.97 

Prepaid  Insurance,  not  obtained  from  Toll  Income 3  ,.322.68 

Principal  of  Bonds,  maturing  May  31,  1944 77  ,000.00 

Portion  of  Bond  Interest  payable  May  31,  1944 3,261.94 

Total  Funds  Applied $1  ,217  .302.80 

Exhibit  No.  11 — Chesapeake  Bay  Ferry  System 

Schedule  Xo.  1 — Revenue  Account — Chesapeake  Bay  Ferry  System,  to  May  31, 

1946 
Schedule  Xo.  2  — Effecti\e  Toll  Rates — -Chesapeake  Bay  Ferry  System,  at  May  31, 

1946 
Schedule  Xo.  3 — Statement  of  Income — Chesapeake  Bay  Ferry  System,   to  May 

31,  1946,   compared 
Schedule  Xo.  4- -Statement  of  Traffic  Transactions  to  May  31,  1946,  compared 
Schedule  Xo.  5— Balance  Sheet  at  May  31,  194(5 
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Income  and  Opeuation  Costs 

Briefly  summarized,  the  Income  from  Tolls  and  all  other  sources,  and  the  cost 
of  operations  (exclusive  of  Debt  Service  Cost),  are: 

June  1,  1944  to  June  1,  1945  to 

May  31,  1945  May  31,  1946 

Net  Toll  Inconio,  at  cffoctiv(>  rates $610,462.66  $820,116.79 

Other  Operation  and  Special  Iiieome 43,704.61  35,877.5!) 


Total $654,167.27  $855,994.38 

OlxM-atioii,  Maiiilciiaiicc,  and  Repair $418,769.63  $458,821.67 

Pavnients  from  Sju'cial  Funds  and  Reserves: 

■  Bond  Interest  Paid $15,720.00  $14,550.00 

Bond  l'rinci])al 78,0(X).00  80,000.00 

Payments  from  Reserve  Repair  Fund 97,164.44 


Total    Payments    from    Debt     Service    and 

Reserve  Funds $03,720.00  $191 ,714.44 

For  details  as  to  opening  balances  in  Ferry  Revenue  Funds,  Reserves,  and  other 
accounts,  together  Avith  income,  transfers,  and  total  disbursements  from  the  funds, 
see  Exhibit  11,  Schedtile  1,  for  1945  and  194G. 

Toll  Rates  and  \'olume  of  Traffic 

The  Schedule  of  Passenger  and  Vehicular  Toll  Rates  adopted  by  the  Commission 
and  in  effect  at  beginning  of  the  Fiscal  Period,  June  1,  1944,  has  remained  in  effect 
to   May   31,    194(). 

In  accordance  A\ith  the  proAisions  of  Article  3,  Section  3.14  of  the  Trust  Inden- 
ture, dated  June  1,  1941,  the  books,  records,  and  all  financial  transactions  incident 
to  the  conduct  of  affairs  of  the  Ferry  System,  have  been  subjected  to  an  audit  each 
six  months  and  an  Audit  Report  has  been  submitted  by  the  (hily  appointed  firm  of 
Certified  Public  Accountants.  Also,  in  accordance  with  the  provisions  of  the 
Trust  Indenture,  the  Chief  Auditor  of  the  Commission  has  prepared  and  published  a 
complete  financial  and  statistical  report  of  all  transactions  of  the  Ferry  System  at 
the  close  of  each  month. 

The  total  number  of  traffic  transactions,  as  reported,  have  occurred  on  the  Ferry 
System  during  the  several  periods  from  Jtme  1 ,  1942  to  May  31 ,  1940,  and  may  be 
summarized  as  follows: 

Period  Passengers 

June  1 ,  1942  to  Mav  31 ,  1943 537  ,425 

June  1 ,  1943  to  Mav  31 ,  1944 588 ,884 

June  1 ,  1944  to  iMav  31 ,  1945 642 ,314 

June  1 ,  1945  to  May  31 ,  1946 827 ,681 

General 

The  Balance  Sheet,  presented  in  Kxhibit  Xo.  1  1,  Schedule  No.  5,  is  the  .status 
at  May  31,  194().     It  will  show  a  total  of  8665,528.20  cash  balance  in  all  funds; 


Trucks  & 

Automobiles 

Buses 

Total 

172,907 

39 ,020 

749,352 

189  ,055 

43  ,979 

821  ,918 

234,:i07 

48 ,072 

924,693 

339,130 

55 ,973 

1.222.784 
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that  is,  the  Ferry  Revenue  Fund,  to  be  used  for  future  operation  and  maintenance 
of  the  System,  and  the  Special  Reserve  Funds.  The  value  of  Fixed  Assets,  being 
vessels,  terminals,  real  property,  shop  and  vessel  equipment,  piers,  tools,  and 
equipment,  is  shown  at  81,141,418.21. 

Shown  in  the  Balance  Sheet,  under  the  AsvSet  caption  "Deferred  Assets",  and 
as  a  contra  entry  imder  the  Liability  caption  "Contingent  Bond  Equity",  is  the 
sum  of  8103,185.59.  This  amount  represents  the  items  of  value  acquired  or  satis- 
fied by  the  application  of  proceeds  of  State  Roads  Commission  of  Maryland  Ferry 
Revenue  Bonds.  To  this  extent,  the  balance  of  8362,643.25,  shown  in  "Surplus 
from  Operations,  for  Future  Operation  and  Maintenance",  has  not  been  impaired 
or  used.  At  such  future  time  as  the  position  of  the  latter  account  will  permit,  this 
amount,  8103,185.59,  will  be  transferred  to  the  Debt  Service  Fund — Proper,  and 
then  used  for  the  benefit  of  outstanding  Bonds. 

The  Bonded  Debt,  at  May  31,  1946,  was  8890,000. 

In  connection  with  the  dedication  of  the  One-half  Cent  (|^)  Gasoline  Tax  for 
Debt  Service  purposes  applicable  to  Chesapeake  Bay  Ferry  Revenue  Bonds,  in 
accordance  mth  the  teiTns  of  Chapter  856  of  the  Acts  of  1941,  there  appears  below 
the  Commission's  share  (80%)  of  this  Tax  for  the  several  periods  as  shown: 

October  1.  1940  to  September  30,  1941—12  Months $1 ,274 ,566.66 

October  1,  1941  to  September  30,  1942—12  Months 1 ,212,623.71 

October  1,  1942  to  September  30,  1943—12  Months 873  ,554.80 

October  1,  1943  to  September  30,  1944—12  Months 953  ,762.79 

October  1 ,  1944  to  September  30,  1945—12  Months 993 ,067 . 59 

October  1,  1945  to  May  31,  1946—9  Months 827,479.32 

The  periods  shown  above  do  not  coincide  with  the  fiscal  years  for  which  Ferry 
System  matters  are  prepared  and  herewith  presented,  but  each  is  a  twelve  months 
actual  income  and  represents  the  total  fund  from  which  Debt  Service  requirements 
may  be  obtained,  if  Ferry  Revenue  should  prove  insufficient. 

All  of  the  recjuirements  set  forth  in  the  Trust  Indenture  of  June  1,  1941,  regaiding 
the  transfer  of  fimds  into  the  Sinking  Fund  and  into  the  special  account  being  the 
"Reserve  for  Renewals,  Replacements,  Retirement  or  Depreciation  and  Extraor- 
dinary Property  Loss  or  Damajre,"  have  been  complied  with.  All  current  obliga- 
tions incurred  in  the  operation  and  maintenance  of  the  System  have  been  currently 
discharged.  Likewise,  and  it  is  but  generally  stated,  it  is  asserted  by  the  Com- 
mission that  all  of  its  covenants,  set  forth  in  the  Indenture,  have  V)een  substantially 
fulfilled. 

It  is  appropriate  at  this  time  to  comment  generally  concerning  the  admmistra- 
tion  of  affairs  of  the  toll  facilities  operated  by  the  Commission. 

The  volume  of  traffic  has  increased  material^,  at  the  Susquehanna  River  Toll 
Bridge  and  at  the  Potomac  River  Bridge,  and  has  also  increased  on  the  Feriy 
System . 

The  net  income  from  the  operation  of  the  Ferry  System  was  considered  to  be  not 
sufficient,  by  fiscal  year  periods,  to  provide  excess  funds,  as  required,  for  the  benefit 
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of  the  Sinking  Fund,  so  as  to  purchase  or  redeem  l)()nds.  The  increase  in  operating 
expenses,  including  commodity  price  levels  generally,  and  the  increase  in  compensa- 
tion to  employees,  has  resulted  in  a  net  operating  siu'plus,  not  sufficiently  large,  so 
as  to  permit  the  transfer  of  funds  to  the  Debt  Service  Accovmt,  but  it  has  been 
deemed  expedient  to  retain  the  entire  balance  for  future  operations  and  main- 
tenance. 

The  Toll  Bridges  have  been  maintained  in  a  satisfactory  condition,  although  items 
of  required  maintenance,  as  recommended  by  Consulting  Engineers,  have  been 
deferred,  due  to  the  inability  to  obtain  necessary  manpower  and  essential  materials. 
The  Commission  has  experienced  considerable  difficulty  in  obtaining  the  number  of 
efficient  personnel  required  as  the  collection  force  of  the  toll  bridges.  The  in- 
ability to  maintain  in  a  high  state  of  operating  efficiency  the  automatic  recording 
equipment,  has  resulted  in  a  loss  of  positive  control  of  traffic  transactions,  probably 
affecting  the  correct  income  of  all  tolls  collected.  As  soon  as  new  toll  collecting 
equipment  is  a\ailable,  re^•isions  will  be  made  in  the  system  now  used  at  the  Sus- 
quehanna River  Bridge,  and  new  installations  will  be  placed  at  the  Potomac  River 
Bridge.  It  is  essential  that  a  modern  system  of  recording  ecjuipment  be  placed  at 
collection  stations,  or  termini,  of  the  Ferry  System. 

These  matters  have  been  the  subject  of  a  special  report  to  the  Commission. 

Conclusion 

The  preceding  remarks  and  statements  wdth  reference  to  tiio  iinancial  and 
statistical  data  of  Commission's  affairs,  during  the  periods  July  1 ,  1914  to  June  30, 
194(),  and  the  presentations  respecting  the  toll  facilities  of  the  Commission  for  the 
respecti\e  fiscal  periods  of  each,  present,  substantially,  an  accurate  summary  of  the 
aecountabiUty  of  funds  and  related  matters  of  the  Commission  as  such  facts  are 
reported  to  and  recorded  in  the  records  maintained  at  the  Accounting  Department. 
This  report  does  not  contain  specific  recommendations  for  the  future  development 
or  enlargement  of  the  functions  of  the  Accounting  Department,  nor  the  perfection 
of  numerous  procedures,  especially  those  concerned  with  continuing  the  essential 
requirements  for  protecting  or  safeguarding  (a)  State  Roads  Commission  transac- 
tions, (b)  Toll  Bridge  administration  and  control  of  toll  collections,  and  (c)  Ferry 
System  operation  and  financial  control.  Recommendations  concerning  all  of  these 
matters,  embracing,  as  they  ha\e,  those  sound  admhiisti'ativc  measures  and  policies, 
have  heretofore,  been  made,  from  time  to  time,  to  the  Commission  during  the 
regular  course  of  business  throughout  the  years. 

During  the  biennium  covered  by  this  report,  financial  and  administrative  mat- 
ters concerning  the  Susquehanna  River  Toll  Bridge  and  the  Potomac  River  Toll 
Bridge,  and  similarly,  the  operation  of  the  Chesapeake  Bay  Fei'i-y  Systeru,  have 
imposed  a  vast  amount  of  executive  duties  on  the  Accounting  Department  and  its 
staff,  necessitating  additional  personnel  and,  with  respect  to  some  few  employes, 
in  the  Accounting  Department,  decided  increased  burdens  in  their  respective 
assignments. 
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During  the  two  fiscal  year.s  embraced  in  this  report,  the  current  position  of  all 
accounting  records  has  receded  and  retrograded  from  its  previously  maintained 
current  position  and  standards.  This  condition  is  caused,  in  general,  by  several 
factors  beyond  the  control  of  the  Chief  P'inancial  Officer  of  the  Commission.  Several 
reasons  may  be  given : 

(a)  The  salary  scales  established  for  many  classifications  are  less  than  those 

offered  by  other  governmental  agencies  and  by  industry,  thereby  making  it 
impossible  to  secure  new  employes  sufficiently  efficient  to  produce  a  fair 
output  of  their  daily  task; 

(b)  The  general  trend  of  employes  to  produce  less  ([uantities  of  work  units  per 

day  and  the  insistence  upon  shorter  work  day  hours  on  a  five  (5)  day  work 
week ; 

(c)  The  effect  on  some  employes  of  the  operation  of  the  Standard  Salary  Plan, 

whereby  an  annual  salary  increase  is  authorized  until  the  maximum  salary 
rate  of  the  classification  is  attained,  without  the  necessity  on  the  part  of 
the  employe  of  greater  eff'ort  or  greater  producti\  ity; 

(d)  Insufficient  number  of  trainetl,  efficient  employes  to  properly  perform  the 

duties  of  the  Department,  thus  endangering  the  safeguards  and  the  pro- 
tections that  should  attach  to  all  Commission  transactions,  including  those 
of  its  toll  facilities; 

(e)  Ine(iualities  in  the  evaluation  of  Standard  salary  rates,  obtaining  in  the  road 

organization,  for  certain  position  classifications,  compared  with  established 
rates  in  other  classifications. 
The  necessity  of  an  immediate  determination  of  Commission's  many  fund  ac- 
counts is  essential.  The  Commission's  activities  and  financial  controls  must  be 
maintained  on  an  accrual,  an  anticipation,  as  well  as  a  cash  basis.  Unless  the 
entire  financial  record  of  the  Commission  be  maintained  on  a  current  basis,  with 
respect  to  its  fund  accounts,  budgetary  controls,  and  cash  accounts,  necessary  in- 
formation for  sound  administrative  guidance  is  lacking  or  cannot  be  supplied. 

From  the  viewpoint  of  sound,  efficient  business  administration,  the  Accounting  and 
Financial  Department  of  the  Commission  has  continued  to  conduct  its  affairs  in 
keeping  with  the  fundamental  business  precept  which  i-ecognizes  and  follows  the 
practice  of  following  a  system  of  interior  checks  and  balances. 

The  several  divisions  of  the  Accounting  Department  and  the  Supervisor  assigned 
to   each,    follow: 

ADMINISTRATIVE  GENERAL 
Chief  Auditor 

Mrs.  I^ILLIAX  fiJ.  AL\RLiNG — Secretary  to  Chief  Auditor 
Toll  Facilities 

Financial  Operation  and  Control: 

Suscjuehanna  River  Toll  Bridge     Abram  S.  Wilson,  Superintendent 
Potomac  River  Toll  Bridge  El  wood   E.    Schafer,   Superintendent 

Chesapeake  Bay  Ferry  System      B.  Frank  Sherman,  General  Manager 

George  Phillips,  Asst.  Genl.  Mgr. 
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Maintenance  of  Toll  Collection  Control  Equipment 

Toll  Bridge  Maintenance  Foreman — Ferdinand  R.  Engelhardt 
Head  Office  Biiildino;    -Joirx  McCloud,  Hea(i  Janitor 
DiTision  of  General  Accounts  and  Controls 

(a)  Contract  Obligation  Accounts 

(b)  Federal  Fund  Accounts  and  Controls 

(c)  Field    Forces,    Accounting    Department    representative    assigned    to 

Engineering   Districts 

Albkht  S.  (loRDOX — Assistant  Ciiief  Auditor 
Division  of  Financial  and  Statistical  Reports  and  Controls 

(a)  General  Accounts  of  Commission 

(b)  Toll  Facility  Controls  and  Details  of  Collections 

Joseph  E.  Gekick— Accountant 
Division  of  Receipts 

.Josi;pn    T.    Hrw — Supoi' visor 
Division  of  Disbursements 

Irving    Taylor — Supervisor 
Division  of  Payrolls 

Henry  L.  Combs — Supervisor 
Division  of  Distribution  and  Cost  Determination 

I.KSTER  S.   DisNKY' — Supcrvisof 
Division  of  Inventory  Accounts  and  Property  Custodian,  including  Permanent 
Inventory  Records 
D.  Robert  Fallox — Supervisor 
Yoiu'  attention  is  now  respectfully  directed  to  all  the  Exhibits,  Schedules,  and 
Statements  immediately  following,  each  of  wliicfi  has  been  referred  to  but  briefly 
in  the  aforegoing  comments. 

Respectfully  submitted, 

William  A.  Codd, 

Chief  Auditor. 
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Exhibit  1 
Schedule  1 


SUMMARY  OF  CASH  RECEIPTS  AND  DISBURSEMENTS  BY  MONTHS 

July  1,  1944  to  June  30,  1945 


Receipts 


Disbursements 


Balance 


Balance,  June  30,  1944 $14,884,417.46 

July  1944 $883,075.44  $842,483.00  14,925,009.90 

August 730, .357. 89  893,461.90  14,767,905.89 

September 909,387.93  1,615,419.16  14,061,874.66 

October 1,026,357.75  896, 760.00  14, 191,472.41 

November 935,474.73  930,814.78  14, 196, 132.36 

December 727, 796.04  816,052.07  14, 107, 876.33 

January  1945 730, 624.78  876,022.15  13,962,478.96 

February 1 ,  074. 918.90  617, 222.60  14, 420, 175.26 

March 3,134,567.61  931,335.14  16,623,407.73 

April 1 ,  379, 228 .  94  752, 904 .39  17, 249, 732 .28 

May 734, 676 . 76  945,  782 .40  1 7, 038, 626 .64 

June 748,500.45  2, 095, 671 .58  15, 691,455.51 

Total $13,020, 967.22  $12,213,929.17 


SUMMARY  OF  CASH  RECEIPTS  AND  DISBURSEMENTS  BY  MONTHS 

July  1,  194.5  to  June  30,  1946 


Receipts 


Disbursements 


Balance 


Balance  July  1,  1945 $15, 691, 455 .51 

July  1945 $973,619.19  $885,817.60  15,779,257.10 

August 850,176.40  948,842.17  15,680,591.33 

September 91 1 ,  250. 17  1, 840, 292.06  14, 751, 549.44 

October 2,916,903.49  1,342,183.71  16,326,269.22 

November 977,849.53  1,366,069.09  15,938,049.66 

December 863, 678.52  1, 173,282.88  15,628,445.30 

January  1946 783,025.44  766, 917.55  15,644,553.19 

February 1,272,077.91  918,084.20  15,998,546.90 

March 3, 420, 929.02  809, 283 .34  18, 610, 192 .58 

April 1 ,322, 852.72  844,314.60  19, 088, 730.70 

May 1,453,630.94  1,163,622.20  19,378,739.44 

June 876, 978.44  2, 221 ,  924. 17  18, 033, 793 .71 

Total $16, 622, 971 .77  $14, 280, 633 .57 
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Kxliibit  1 
Schedule  2 


STATE  COMPTROLLER'S  FUND— SALARY  AND  WAGE  ACCOUNT 

(Operated  as  a  ReTolving  Fund) 

SUMMARY  OF  CASH  RECEIPTS  AND  DISBURSEMENTS  BY  MONTHS 

July  1,  1944  to  June  30,  1945 


Receipts 


Disbursements        Balance 


Balance,  June  30,  1944 

July 

August $185,996.48 

September 366,990.06 

October 222,050.61 

November 306,707.80 

December 216,075.33 

.lamiarv,  1945 238, 663 .20 

I'ebruarv 305,502.2(1 

March 21K,  SOI  .KT 

April ■ 233,036. 10 

May 109, 162 .02 

June 591,479.44 

Totals $2,994,465.26 

Balance  June  30,  1945 


$2,994,465.26 


$300,000.00 

.V,  IS!). 83 
l!i:,!)!)O.OS 
77,949.39 

r,, 707. 86 
S3, 924. 67 
61,336.80 

a, OSS. Si) 

SI, 198.13 
67,203.90 
79,721.81 
J,7,513.83 


$300,000.00 


ITALICS  INDICATE  RED  FIGURES. 


STATE  COMPTROLLER'S  FUND— SALARY  AND  WAGE  ACCOUNT 

(Operated  as  a  Revolving  Fund) 

SUMMARY  OF  CASH  RECEIPTS  AND  DISBURSEMENTS  BY  MONTHS 

July  1,  1945  to  June  30,  1946 


Receipts 


Disbursements        Balance 


Balance,  June  30,  1945. . 

July 

August 

September. . . . 

October 

November.  . . . 

December 

•lanuary,  1946. 

February 

March 

April 

May 

June 


$252,414.82 
278,489.04 
255,304.09 
270,227.75 
260,108.39 
291,604.28 
270, 770. 4K 
262,47<I.6S 
272,893.68 
476,501.03 
709,762.40 


$252,414.82 
278,489.04 
255,304.0!) 
270,227.75 
260,108.39 
291,604.28 
270,77O.4,S 
265,517.18 
273,792.11 
275,604.67 
313,951.30 
392,771.53 


Totals 
Balance,  June  30,  1946 


$3,600,555.64      $3,400,555.64 


$300,000.00 
47,585.18 
21,510.96 
44,695.91 
29,772.25 
39,891.61 
8,395.72 
29,229.52 
34,482.82 
23,170.39 
20,459.40 
183,009.13 


$500,000.00 
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RECEIPTS— BY  SOURG 


1944 

July 

!  "August 

September 

Commissioner  of  Motor  Vehicles 

2fi  Gasoline  Tax                                     .            ... 

Si6,859.M 
205,170.07 
63,325.70 
]66i021.80 
71,152.20 
14,354.54 
31,892.49 

225.76 

$19,684.94 
255,560.57 
78,515.57 
204,039.65 
87,445.56 
12,230.28 
27,491.32 

980.44 

.10 

1.14 

$6,225.03 
256  215  84 

78  714  54 

203  646  90 

87  277  24 

Debt  Service,  Truck  Licen.se  Fees  and  Franchise  Taxes 

Debt  Service  S.0014  of  the  2^:.  Gasoline  Tax  

Gasoline  Tax  Refunds: 

Baltimore  Citv 

Crisfield               .  .                                    

9,273.32 
27,550.09 

1,209.06 
.13 

SO.  28 

66  59 

.50 

.55 

729.20 

200.00 

030.00 

382.50 

3,098.33 

20,376.48 

.70 

36. 6S 
1,892.34 
400.00 
116.00 
333.75 
8,311.77 

61.11 

1  231.95 

Sign  License  Revenue 

160.00 

440.50 

6, 767.. 56 

Reimbursement  for  C.B.F.S.  Payroll    

15.454.14 

82,455.84 

Works  Progress— W. P. S.O 

Regular  Federal  Aid,  1939        

Regular  Federal  Aid,  1940 

911. Si 
16,742.75 

Regular  Federal  Aid,  1941 

Regular  Federal  Aid,  1942        

61,408.00 

3,066.03 

56,819.01 

Federal  Cirade  Elimination,  1939 

Works  Progre.s.s— W.P.M.S.              

5,100.00 
350,000.00 

339.85 

5,500.00 

Regular  Federal  Aid,  1943 

8,535.00 

8,819.50 

8,829.50 

B-W.  Road                                                               

Lateral  Funds  (I=i  cent  Gasoline  Tax): 

§883,075.44 

6,242.42 
6,408.44 

14,028.84 
2,523.53 
5,960.18 

10,808.03 
7,238.55 
6,109.61 
6,823.51 

13,846.23 
8,782.55 
8,915.38 
4,781.43 
4,764.83 
9,247.41 
8,101.83 
5,877.17 
5,130.07 
4,366.37 
3,801.90 
9,097.99 
6,690.68 
6,474.85 

$736,357.89 

7,671.89 
7,875.93 

17,241.35 
3,101.40 
7,325.02 

13,282.98 
8.896.13 
7,508.66 
8,386.03 

17,016.91 

10,793.70 

10,956.93 
5,876.34 
5,855.94 

11,365.02 
9,957.13 
7,223.00 
6,304.82 
5,366.24 
4,672.51 

11,181.37 
8,222.8C 
7,957.55 

$909,387.93 
7,657.13 

7,860.77 

17,208.16 

3,095.43 

7,310.92 

Carroll 

13,257.41 

8,879.00 

7,494.22 

8,369.89 

16,984.15 

10,772.92 

-      10,935.85 

5,865.03 

5,844.68 

11,343.13 

9,937.97 

7,209.07 

St    Marv's                                                                                                    ...         

6,292.69 

5,355.91 

Talbot     ...      .         '         . .                       

4,663.51 

11,159.85 

8,206.98 

7,942.23 

$166,021.80 
71,152.20 

$204,039.65 
87,445.56 

$203,646.90 

Baltimore  City 

87,277.24 

$237,174.00 

$291,485.21 

$290,924.14 

ITALICS  INDICATE  RED  FIGURES. 
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ES— FISCAL  YEAR  1945 


Exhibit  2 
Schedule  3 


1944 

1945 

October 

November 

December 

January 

February 

§319,478.16 
233,891.00 
71,855.93 
187,248.00 
80,249.43 
7,702.60 
25,149.58 

575.95 

50^40 

March 

April 

May 

June 

Total 

$6,119.12 
293,745.75 

90,246.81 
235,753.20 
101,037.09 

18,424.19 

31,597.26 

450.01 
.13 

$i.370.S3 
257,431.75 
79,088.10 
205,541.32 
88,089.14 
16,453.15 
27,680.83 

901.52 

.18 

80.50 

t7, 437.33 
270,336.80 

83,0.52.78 
216,645.83 

92,848.21 
8,529.04 

29,068.47 

630.40 

.13 

1.15 

18.35 

.75 

.52 

94.50 

$5gJ99.36 
250,380.70 

76,923.76 
199,605.76 

85,545.33 
8,200.62 

26,932.09 

954.63 
.38 

86.48 

§1,4.57,0.39.54 
235,7.38.13 
72,438. IS 
186,815.10 
80,003.61 
1,001,604.08 
25,422.15 

1,381.40 

.30 

100.94 

$305, 613. 9( 
292,536.93 

89,873.10 
2.34,, 307. 73 
100,417.60 
128,602.65 

31,455.58 

742.31 

.18 

1.26 

21.46 

.50 

.55 

55.00 

4.17 

280.00 

380.50 

5,239.72 

15,039.02 

§45,889.89 
238,295.85 
73,209.17 
190, 463. .59 
81,627.25 
37,705.08 
25,623.21 

682.45 

$7,487.80 
2.56.100.26 
78,. 584. 03 
204,986.13 
87,851.20 
25,674.07 
27,062.60 

578.49 

.13 

1.13 

8.22 

$2,056,572.23 
3,045,404.31 
9.35,827.67 
2,435,075.07 
1,043,603.86 
1,288,753.62 
336,925.67 

9,313.02 
1  66 

40.13 

97.81 

541.22 
Hi  r.9 

.65 

.68 
.42 

SS.04 

.50.00 

25.00 

321.50 

11,813.98 

14,788.50 

1.84 

61.01 

207.08 

1.48 
104.04 
20.00 

.30'                  7  in 

54.17 

1,909.65 

500  00 

27.54 
30.00 

34.26 

3,128.04 

1,300.00 

125.00 

367.50 

5,270.21 

15,225.89 

29.32 

2,007.73 

650.00 

270.00 

460.50 

4,264.77 

37,510.52 

550.00 

410.17 
11,393.-53 
3  104  17 

50.00 

324.00 

,S,020.53 

14,890.06 

146,820.00 

417.50 

""4, 600^46 
20,453.48 

70.00 

408.00 

4,865.11 

15,204.59 

65.00 

488.00 

9,589.56 

14,793.05 

114.00 

372.00 

5,511.82 

19,874.84 

2,, 322. 50 

4,278.75 

77,, 353. 82 

203, 610. .57 

229  825  84 

169,947.00 

15,565.55 

74,800.00 

60,848.12 

5,673.43 

326  834  10 

16,771.71 

16  771  71 

Oil  3', 

13,578.51 
8,840.00 

34,500.00 

64  821  26 

29,274.00 

99,522.00 
3,066.03 
56,819.01 
10,860.48 
6,251.75 
5  100  00 

10,860.48 

6,251.75 

350,000.00 

339  85 

5,500.00 

1 1  000  00 

67.840.00 

23,320.00 

76,377.00 

167,537.00 

6,356.49 

23  70'  10 

6,356.49 
23,702.10 
8,814.50 

8,535.00 

8,535.00 

8,819.50 
25,500.00 
23,500.00 

8,789.50 

7,966.00 

8,183.00 

85  826  50 

25  500  00 

23,500.00 

10,095.41 

805  19 

16,095.41 
805.19 

12,348.00 

12,. 348. 00 
3  394  09 

3,394.09 
11,029.16 

11  029  10 

9,958.13 

9  958  13 

§1,026,357.75 

8,864.32 
9,100.07 
19,921.15 
3,583.45 
8,463.54 
15,347.53 
10,278.84 
8,675.72 
9,689.46 
19,661.82 
12,471.34 
12,659.95 
6,789.69 
6,766.12 
13,131.45 
11,504.76 
8,345.66 
7,284.77 
6,200.31 
5,398.75 
12,919.27 
9,500.85 
9,194.38 

§935,474.73 

7,728.35 
7,9.33.89 
17,368.24 
3,124.23 
7,378.93 
13,380.74 
8,961.60 
7,563.92 
8,447.75 
17,142.15 
10,873.14 
11,037.57 
5,919.59 
5,899.04 
11,448.65 
10,030.42 
7,276.16 
6,351.23 
5,405.74 
4,706.90 
11,263.60 
8,283.32 
8,016.10 

$205,541.32 
88,089.14 

§727,796.04 

8,145.88 
8,362.53 
18,. 300. 57 
3,293.02 
7,777.59 
14,103.64 
9,445.76 
7,972.57 
8,904.14 
18,068.26 
11, 460.. 56 
11,6.33.88 
6,239.40 
0,217.74 
12,067.17 
10, 572.. 32 
7,609.20 
6,694.35 
5,097.79 
4,961.1!) 
11,N72.19 
8,730.83 
8,449.19 

$730,624.78 

7,505.18 
7,704.78 

16,866.69 
3,034.01 
7,165.85 

12,994.33 
8,702.81 
7,345.49 
8,203.80 

16,647.12 

10,559.14 

10,718.83 
5,748.65 
5,728.69 

11,118.04 
9,740.70 
7,066.04 
0,107.82 
5,249.63 
4,570.97 

10,938.40 
8,044.11 
7,784.62 

$1,074,918.90 

7,040.55 
7,227.80 

15,822.52 
2,846.18 
6,722.23 

12,189.89 
8,104.04 
0,890.75 
7,095.92 

15,010.54 
9,905.45 

10,055.25 
5,392.76 
5,374.04 

10,429.75 
9,137.73 
6,628.60 
5,785.98 
4,924.64 
4,287.99 

10,261.23 
7,546.121 
7,302.70 

$3,134,567.61 

7,024.25 
7,211.06 

15,785.88 
2,839.59 
6,706.66 

12,161.66 
8,145.14 
6,874.80 
7,678.10 

15,580.38 
9,  882.. 52 

1C,031.97 
5,380.27 
5,361.59 

10,405.60 
9,110.58 
0,613.25 
5, 772.. 59 
4,913.24 
4,278.06 

10,237.47 
7,528.65, 
7,285.79 

$1,379,228.94 

8,809.97 

9,044.28 

19,799.00 

3,561.48 

8,411.65 

15,253.43 

10,215.82 

8,622.52 

9,630.06 

19,541.26 

12,394.88 

12,582.32 

6,748.06 

6,724.63 

13,050.94 

11,434.22 

8,294.49 

7,240.12 

6,162.29 

5,365.65 

12,840.06 

9,442.00 

9,138.00 

$734,676.76 

7,161.43 
7,351.89 

16,094.17 
2,895.05 
6,837.64 

12,399.18 
8, ,304. 21 
7,009.06 
7,828.05 

15,884.66 

10,075.52 

10,227.90 
5, 485.. 35 
5,466.31 

10,008.82 
9,294.02 
0,742.41 
5,885.33 
5,009.19 
4,361.62 

10,437.42 
7,075.68 
7,428.08| 

$748,500.45 

7,707.49 
7,912.46 
17,321.33 
3,115.79 
7,3.59.00 
13,344.60 
8,937.40 
7,543.49 
8,424.93 
17,095.84 
10,843.77 
11,007.70 
5,903.60 
5,883.10 
11,417.73 
10,003.32 
7,256.51 
6,334.07 
5,391.14 
4,094.18 
11,233.24 
8,260.92 
7,994.46 

$13,020,967.22 

91,558.80 

93.993,90 

205,703.90 

37,013.16 

87,419.21 

158,523.42 

106, 169.. 30 

89,610.81 

100,081.64 

203,085.32 

128,815.49 

130,763.59 

70,130.17 

69,886.71 

135,633.71 

118,831.06 

86,201.62 

75,243.84 

64,042.49 

55,763.23 

133,442.15 

98,133.54 

94,967.95 

§235,753.20 
101,037.09 

§216,645.83 

92,848.21 

§199,605.70 
85,545.33 

§187,248.66     §186,815.10 
80,249.43         80,063.61 

$234,307.73 
100,417.60 

§190,463.59 
81,627.25 

§204,986.13 
87,851.20 

§2,435,075.67 
1,043,603.86 

U  §336,790.29 

$293,630.46    §309,494.04 

§285,151.09 

§267,498.09     $266,878.71 

§334,725.33 

§272,090.84 

§292,837.33 

$3,478,079.53 
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Report  of  the  State  Roads  Commission 


RECEIPTS  BY  SOURC 


1945 

July 

August 

September 

Commissioner  of  Motor  Vehicles 

$12,075.84 
292,786.63 
90,215.66 
235,899.50 
101,099.78 
25,100.06 
32,811.64 

355.31 
.15 

45.71 
.43 

34.87 

$22,822.91 
286,895.31 
88,139.87 
229,787.84 
98,480.50 
26,444.56 
30,848.95 

666.54 

.15 

46.63 

.35 

27.59 

10.81 

477.04 

50.00 

$2,328  53 

2i  Gasoline  Tax 

327,786.64 

|»i  Gasoline  Tax 

100  702  50 

lii  Gasoline  Tax  for  Counties 

262,745.85 

lit  Gasoline  Tax  for  Baltimore  Citv 

112,605.36 

Debt  Service,  Truck  License  Fees  and  Franchise  Taxes 

32,020.19 

Debt  Service,  $.0014  of  the  2i  Gasoline  Tax 

35,245.88 

Gasoline  Tax  Refun<ls: 

Baltimore  Citv 

709  24 

Crisfield     

15 

Cumberland 

47.43 

Frederick 

25 

Hagerstown 

3  99 

Salisburv 

Sign  Permit  Revenue 

551.77 
300.00 
110. CO 
301.50 

942  30 

Sign  License  Revenue .... 

100.00 

Sale  of  Specifications 

85.00 

Rental  of  Property 

401  no 

439  50 

Miscellaneous 

2,814.33         fi  n2.'i.7n 

8,101.52 

Reimbursement  for  C.B.F.S.  Pa^TolI 

21,004.55 
16,447.22 
5,951.38 

21,288.02 

Militarv  Access  Roads — Armv 

Militarv  Access  Roads — Na vv 

3,608.41 

Strategic  Network 

Regular  Federal  Aid,  193S 

Regular  Federal  Aid,  1939 

Regular  Federal  Aid,  1941 

Regular  Federal  Aid,  1943 

155,537.00 
11,172.00 
7,046.42 
1,752.18 

15,647.50 

Pension  Contribution— C.B.F.S 

Interest  on  S.R.C.  Debentures 

5,500.00 

Sale  of  Stock 

597.82 

Revenue  Sale  of  C.B.F.S.  Improvement  Bonds 

C.B.F.S.  Debt  Service  Reserve 

Franklin  St .  Freewav 

Claiborne  Terminal 

C.B.F.S.  Replacement  of  Vessel  Property 

County  Commissioners — Worcester  County 

Federal  Grade  Elimination — 1940  Appropriation 

Treasurer  of  Maryland  to  increase  Revolving  Fund 

Federal  Govt,  for  Frederick  Count v 

$973,619.19 

$850,176.40 

$911,250.17 

(Ck>uiity 


Lateral  Funds  (\it  Gasoline  Tax) 

Allegany  County 

Anne  -Arundel  County 

Baltimore  County 

Calvert  County 

Caroline  County 

Carroll  County 

Cecil  County 

Charles  County 

Dorchester  County 

Frederick  County 

Garrett  County  

Harford  County 

Howard  County 

Kent  County 

Montgomer.v  County 

I'rince  George  County 

Queen  Anne'.s  County 

St .  Mary '.s  County 

Somerset  County 

Talbot  County 

Washington  County 

Wicomico  County 

Worcester  County 

Sub-Total 

Baltimore  City 

Total 


$8,869.82 
9,105.72 
19,933.52 
3,585.67 
8,468.79 
15, .357.06 
10,285.22 
8,681.10 
9,695.47 
19,074.02 
12,479.08 
12,667.80 
6,793.91 
6,770.31 
13,139.60 
11,511.90 
8,350.84 
7,289.29 
6,204.16 
5,402.10 
12,927.29 
9,506.75 
9,200.08 


$235,899.50 
101,099.78 


$336,999.28 


$8,640.02 
8,869.81 

19,417.07 
3,492.78 
8,249.38 

14,959.19 

10,018.75 
8,456.19 
9,444.28 

19, 164. S"! 

12,155.78 

12,339.61 
6,617.89 
6,594.91 

12,799.18 

11,213.65 
8,134.49 
7,100.44 
6,043.42 
5,262.14 

12,592.37 
9,260.45 
8,961.73 


$229,787.84 
98,480.50 


$328,268.34 


$9,879.24 

10,141.99 

22,202.02 

3,993.74 

9,432.58 

17.104.75 

11,455.72 

9,669.05 

10,798.85 

21,913.00 

13,899.26 

14,109.45 

7,567.08 

7,540.81 

14,634.94 

12,822.00 

9,301.20 

8,118.85 

6,910.22 

6,016.88 

14,398.47 

10,588.66 

10,247.09 

$262,745.85 
112,605.36 


$375,351.21 
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ES— FISCAL  YEAR  1946 


Exhibit  2 
Schedule  4 


1945 

1946 

October      1  November 

December 

January    |    February    1       March       1        April 

May 

June 

Total 

S2. 498.59 
304,609.81 

93,586.06 
243.560.13 
104., 382. 92 

35,919.37 

32,773.49 

918.37 
05 

$5,278.62 
358,866.07 
110,250.71 
28N,7K5.03 
123,765.02 
22,546.11 
3S.5S7.75 

216.83 
15 

t6.5n.39 
323,318.99 

99.329.95 
2,5!».47s.(i3 
111,205.13 
12,629.35 
34,765.48 

523.84 

1 1,678.8.5 
289,122.22 
SS,S24.03 
231,691.52 
99.296.3(1 
14,021.16 
31,088.41 

617.94 

$179,651.08  $1,497,636.53 
313,886.45       287,054.90 

96.432.09          S8,1SS.91 
250.3S().NO        230.  ISS.NS 
107.306.0(1,         9S. (1,52.36 
48,S07.03    1,157,909.75 
33,751.231        30,866.12 

1,144.35               408.78 

$655,106.12 
349,101.16 
107,2.50.74 
279.1143.29 
119,975.70 
,.'8.'/,  ?.•'').«-■; 
37,537.76 

757.10 

$134,019.18 
380,197.45 

116.S04.14 
.306,(I9S.5(1 
131,1X5.1(1 
63,418.64 
40,881.45 

221.05 

#/.;.(, .5r«./7 

349,620.96 
107,349.09 
279, 236., 53 
11 9, 672. SO 
35,555.32 
37,286.97 

964.66 
.18 

152.47 

.33 

98.95 

$2,358,587.99 
3,863,246.59 
1,187,073.75 
3,097,796.53 
1,327,627.09 
1,184,650.69 
416,445.13 

7,564.01 
S3 

46  00 

47.52 

.27 

31.94 

51.88 

53.37 

97.43 

47.80 

636.24 

18 

1.81 

27  09 

25.47 

29.43 

69.38 

83.62 
22.20 
38.00 

5.03 

17.87 

2,420.78 

2,000.00 

160.00 

336.00 

7,309.15 

18,606.54 

437  36 

9  88 

60.76 

833.57 
50  00 

■     194.70 

50.00 

60.00 

.330.00 

s, 105.74 

20,733.07 

101.52 

HO^OO 

395.00 

7.543.26 

20.744.41 

123.05                25.22 

,50.00                 12.51 

98.00                 79.00 

327.50               498.00 

8,386.53,          5,832.13 

20,974.77          18,980.10 

9.00 

2,950.78 

200.00 

153.00 

482.50 

11,181.11 

47,428.27 

8,667.73 
2,812.51 

140.00 

435.00 

22.418.93 

22,954.68 

1  388  13 

300.00 

305.00 

4,950.00 

18,716.20 

812.00 
365.00 

5,729.91 
19,479.94 

4,112.64 

2,137.00 
4,616.00 

98,398.31 
250,910.55 

21,947.99 

5,268.00 
191,067.90 

1,927.40 

16,755.19 

82,275.60 

273,343.50 

16,916.49 

16,916.49 

208,203.61 
9,388.50 

17,958.00 
2,508.89 

381,698.61 

38,716.89 

7,046.42 

1,752.18 

5,500.00 

11,000.00 

597.82 

1,503,942.25 
117,457.72 
36,419.12 
58  164.44 

.      . 

1,503,942.25 

117,457.72 

36,419.12 

58,164.44 

8,200.00 

38,2,50.00 

3,500.00 

8,200.00 

38,250.00 

3,500.00 

14,158.28 
4,630.87 

14,158.28 

4,630.87 

6,826.40 

6,826.40 

200,000.00 

200,000.00 

34  500  00 

34,500.00 

15,476.72 

15,476.72 

■ 

$2,916,903.49 

5977,849.53 

S863. 678.52 

8783,025.44 

81,272,077.91 

83,420,929.02 

SI. 322, 852. 72 

81,453.630.94 

$876,978.44 

$16,622,971.77 

Accounts) 


89,157.86 

$10,858.32 

$9,756.40 

$8,711.(30 

59,414.32 

$8,6,55.10 

810,525.87 

811,509.30 

$10,499.29 

§116.477.14 

9,401.42 

11,147.10 

10,015.8S 

8,943.29 

9,6(J4.7C 

S,  885.28 

10,805.81 

11,815.40 

10,778.53 

119,574.93 

20,580.83 

24,402.34 

21,925.94 

19,577.93 

21,157.18 

19,450.96 

23,055.22 

25,865.33 

23,595.49 

261,763.83 

3,702.11 

4.389.53 

3,944.08 

3,521.71 

3,805.79 

3,498.88 

4,255.14 

4,652.70 

4,244.40 

47,086.53 

8, 743. SI 

10.367.38 

9,315.28 

8,317.73 

8,988.67 

8,263.78 

10,049.96 

10,988.94 

10,024.59 

111,210.89 

15,855.77 

18,799.91 

16,892.06 

15,083.12 

16.299.79 

14,985.29 

18,224.30 

19,927.02 

18,178.30 

201,  666., 56 

10,619.22 

12,591.03 

11,313.27 

10,101.75 

10.916.60 

10,036.23 

12,205.53 

13,345.90 

12,174.71 

135,063.93 

8,963.01 

10,627.29 

9,, 548. 81 

8,526.25 

9,214.01 

8.470.95 

10,301.91 

11,264.43 

10,275.90 

113,998.90 

10,010.32 

ll.S(;9.06 

10,664.57 

9,522.52 

10,290.65 

9,460.76 

11,505.67 

12,580.65 

11,476.62 

127,319.42 

20,312.91 

24,0N4.(17 

21,()40..52 

19,323.07 

20,881.76 

19,197.75 

23,347.27 

25,528.62 

23,288.33 

258,356.23 

12,884.33 

15,276.73 

13,726.42 

12,256.48 

13,245.14 

12,176.99 

14,809.00 

16,192.61 

14,771.62 

163,873.44 

13,079.18 

15,507.70 

13,934.00 

12,441.83 

13,445.45 

12,361.14 

15,032.95 

16,437.49 

.    14,995.00 

166,351.66 

7,014.53 

8,317.06 

7,472.9s 

6,672.72 

7,210.97 

6,629.44 

8,062.37 

8,815.64 

8,042.02 

89,216.55 

6, 990. IS 

s,2SN.13 

7,447.04 

6,649.55 

7,185.93 

6,606.42 

8,034.37 

8,785.03 

8,014.09 

88,906.77 

13,566.30 

l(l,OSo.32 

14,452.96 

12,905.22 

13,946.21 

12.821.52 

15,592.84 

17,049.69 

15,553.47 

172,547.25 

11,885.73 

I4,092.7(' 

12,662.56 

11,306.55 

12,218.58 

11,233.22 

13,661.23 

14,937.61 

13,626.74 

151,172.47 

8,622.03 

10,222,99 

9,1.S5.,54 

8,201.88 

8,863.48 

S, 148.69 

9,9C9.99 

10,835.89 

9,884.97 

109,661.99 

7,526.01 

8,923.46 

.S.017.S9 

7,159.27 

7,736.77 

7,112.84 

8,650.25 

9,458.45 

8,628.41 

95,721.93 

6,405.63 

7,595.05 

6,S24.29 

6,093.49 

6,5.S5.0I 

6,053.97 

7,362.52 

8,050.39 

7,343.92 

81,472.07 

5,577.53 

6,613.18 

5,942.06 

5,305.73 

5,733.72 

5,271.32 

6,410.70 

7,009.66 

6,394.52 

70,939.54 

13,347.10 

15,S25.42 

14,219.43 

12,696.69 

13,720.88 

12,614.35 

15,340.89 

16,774.20 

15,302.16 

169,759.25 

9,815.47 

ll,63s.04 

10, 4.56. 9S 

9,337.17 

10,090.34 

9.276.60 

11,281.72 

12,335.77 

11,253.23 

124,841.18 

9,498.85 

11,262.62 

10,119.67 

9,035.97 

9,764.85 

8,977.37 

10,917.78 

11,937.84 

10,890.22 

120,814.07 

§243,560.13 

$288,785.03 

$2.59,478.63 

$231,691.52 

$250,380.80 

$230,188.85 

$279,943.29 

$306,098.56 

$279,236.53 

$3,097,796.53 

104,382.92 

123,765.02 

111,205.13 

99,296.36 

107.306.06 

98,652.36 

119,975.70 

131,185.10 

119,672.80 

1,327.627.09 

$347,943.05 

$412,550.05 

$370,683.76 

$330,987.88 

$357,686.86 

$328,841.21 

$399,918.99 

$437,283.66 

$398,909.33 

$4,425,423.62 
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STATE  OF  MARYLAND  BRIDGE  REVENUE  REFUNDING  BONDS 

BOND  account 

At  September  30,  1946 


Exhibit  2 
Schedule  6 


State  of  Maryland  Bridge  Revenue  Refunding  Bonds  Issued  at  June  1,  1941: 
Maturities: 

1941-1950,  inclusive,  at  IT^ $1,600,000.00 

1951-1959,  inclusive,  at  2V'l 2,700,000.0(1 

19(>0-19()1 ,  inclusive,  at  2' ; •    1,  700,000.00 

Purchases  and  Maturities: 

Maturitv  due  December  1,  1942 '. ?150, 000.00 

Maturitv  due  December  1,  1943 150,000.00 

Maturitv  due  December  1,  1944 175,000.00 

Maturitv  due  December  1,  1945 175,000.00 


$6,000,000,00 


Total  Maturities $650, 000.00 

Purclia-sed  (and  cancelled)  for  Sinking  Fimd,  with  excess  toll  income: 

October  21,  1941,  Series  of  1961 $83,000.00 

December  1,  1941,  Series  of  1901 69,000.00 

April  1,  1942,  Series  of  1961 128,000.00 

April  14,  1942,  Series  of  1961 24,000.00 

October  16,  1942,  Series  of  1961 147,000.00 

April  7,  1943,  Series  of  1961 175,000.00 

October  11,  1943,  Series  of  1961 74,000.00 

April  14,  1944,  Series  of  1961 190.000.00 

October  10,  1944,  Series  of  1960 138,000.00 

Aprd  13,  1945,  Series  of  1960 172,000.00 

October  11,  1945,  Series  of  1960 150,000.00 

April  11,  1946,  Series  of  1959 350,000.00 

$1,700,000.00 


Total  Purchases  and  Maturities $2, 350,000.00 


September  30,  1946— Bonds  outstanding  (See  Exhibit  10,  Schedule  8) $3,650,000.00 

September  30,  1946 — Balance  in  Sinking  Fund  (From  Toll  Income) $909, 759.50 

September  30,  1946 — Reserves  required  before  purchase  and  cancellation  of  additional  Bonds  of  this  Issue,  in  accordance 
with  provisions  of  Trust  Indenture: 

Interest  Pavable,  December  1,  1946 $38,687.50 

Interest  Payable,  June  1,  1947 37, 156.25 

Serial  Maturity,  payable  December  1,  1946 175,000.00 

Cash  Reserve  (Constant  Fund) 250,000.00 

Redemption  Re.serve,  including  Premium  for  "Call  Provisions" 52, 000. (H) 

$552,843.75 
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Exhibit  2 
Schedule  7 
STATE  ROADS  COMMISSION  OF  MARYLAND  CHESAPEAKE  BAY  FERRY  REVENUE 

BONDS,  U% 
bond  account 

At  September  30,  1946 


Junel,  1941 

H% 
June  1, 
June  1, 
June  1 , 
June  1, 
June  1, 
June  1, 
June  1, 
June  1, 
Jiine  1, 
Jime  1, 
June  1, 
June  1 , 
June  1, 
June  1, 


Issued  State  Roads  Commission  of  Maryland  Chesapeake  Bay  Ferry  Revenue  Bonds, 

i943,  at  H'v'r 

1944,  at  U'v 

1945,  at  HT 

1946,  at  li''"; 

1947,  at  U'",    . ,  

194S,  at  U^",  ,  

1949,  at  Ih'^f 

1950,  at  HTr; 

1951,  at  HT 

1952,  at  U'^ 

1953,  at  U*", 

1954,  atU'~r.  

1955,  at  U'^'i  

1956,  at  \i^:  


Total  Issued 

Premium  at  Sale 

Accrued  Coupon  Interest 


Total  Proceeds  to  be  accounted  for , 

June  10,  1941 

to 
September  30,  1G46,  Application  of  Proceeds  (See  Details,  Exhibit  Xo.  11).  . 

September  30,  1946,  Balance  on  hand 

September  30,  1646,  Surplus  and  Reserves: 

Debt  Service  Fimd  — Contingent,  derived  from  Ifi  Gasoline  Tax 

Debt  Service  Fund— Proper,  derived  from  Toll  Incomes 

Reserve  Repair  Fund,  derived  from  Toll  Incomes 

Surplus  for  Future  Operations  (See  Details,  Exhibit  No.  11,  Schedule  1). 


575,000.00 
77,000.00 
7S,000.00 
so. 000. 00 
SI, 000. 00 
83,000.00 
S4,000.00 
SO, 000. 00 
SS,000.00 
90,000.00 
92,000.00 
94,000.00 
95,000.00 
97,000.00 


Total  Surplus  and  Reserves. 


51,217,302. 


1,217, .302. 80 

None 

393,875.00 
88,350.00 
112,599.52 
633,782.73 

$928,607.25 


Exhibit  2 
Schedule  8 

STATE  ROADS  COMMISSION  OF  MARYLAND  CHESAPEAKE  BAY  FERRY  SYSTEM 

IMPROVEMENT  BONDS,  U% 

BOND  ACCOUNT 

At  September  30,  1946 


October  1,  1941 — State  Roads  Commission  of  Maryland  Chesapeake  Bav  Ferry  Svstem  Improvement  Bonds  1\% 

October  1,  1946,  at  l\% 

October  1,  1947,  at  U% 

October  1,  1948,  at  U% 

October  1,  1949,  at  U% 

October  1,  1950,  at  1 YZ 

October  1,  1951,  at  1'/; 


October  1,  1952,  at  1'/, 
October  1,  1953,  at  1','; 
October  1,  1954,  at  1'/; 
October  1,  1955,  at  1'/, 
October  1,  19.56,  at  1','. 
October  1,  1957,  at  1'/; 
October  1,  195S,  at  \V  , 
October  1,  1959,  at  IV,',. 
October  1,  1960,  at  li7o 

Total  Principal  Issued 
Premium  at  Sale 
Accrued  Interest 


None 
599,000.00 
100,000.00 
101,000.00 
102,000.00 
104,000.00 
105,000.00 
106,000.00 
108,000.00 
109,000.00 
110,000.00 
112,000.00 
113,000.00 
115,000.00 
110,000.00 

51,500,000.00 
2,848.50 
1,093.75 


Total  Proceeds  to  be  accounted  for $1,503,942.25 

At  September  30,  1946,  the  total  proceeds  will  be  applied,  so  far  as  such  proceeds  will  extend  to  total  costs,  as  provided  in  Chapter 
755—1945,  for: 

1 — The  expense  of  engraving,  printing,  required  advertising  and  other  incidental  outlays  with  respect  to  the  issuance  of  the  Bonds; 
2 — For  the  construction  or  the  acquisition  by  purchase  of  one  or  more  double-end  steel  ferry  Ijoats,  capable  of  transporting  trucks, 

automobiles,  and  passengers,  and  for  the  purchase  of  equipment  for  such  boat  or  boats; 
3 — For  the  necfs.sarv  marine  and  land  construction  to  erect  a  two-slip  timber,  concrete  and  or  timber  and  concrete  terminal  at  or 
near  the  ijrescnt  terminal  located  at  Matapcake,  and  the  construction  of  protecting  jetties  safeguarding  the  channel  and  the 
terminal  at  Matapeake,  or  the  enlargement  of  the  jetty  system  at  Sand.v  Point; 
4 — For  the  purchase  and  installation  of  traffic  control  equipment,  especially  the  installation  of  automatic  traflSc  recorders  and 

automatic  toll  cfiUection  control  equii)ment  at  the  Ferry  System  termini; 
5 — For  the  construction  of  suitable  buildings  as  inav  be  refpiired  to  properly  accomodate  pas.senger  traffic;  office  buildings;  em- 
Ijloyees'  quarters;  and  the  ecjuipment  of  all  buildings  at  any  or  all  of  the  termini  used  by  the  Ferry  System. 
At  September  30,  1946,  the  Commission  had  awarded  the  following  contracts  at  estimated  costs  for: 

(a)  Construction  of  a  double-end  steel  ferry  boat  at  a  contract  price  of  5667,000.00,  subject  to  increasing  costs; 

(b)  Construction   of  a   ferr.v   terminal,   including   protective  jetties,   at   Matapeake,   the    total   expected   cost   of    which    will 
be  $1,502,770.03,  including  the  jjaved  area  of  the  terminal; 

(c)  Construction  of  a  shop  and  ."toreroom  at  Matapeake,  at  an  exjjected  cost  of  $98,714.00; 

(d)  Construction  of  a  second  loading  slip  and  loading  bridge  at  Sand.v  Point,  at  an  estimated  cost  of  $280, 780.90. 

Total  Funds  required  to  comj^lete  the  aforegoing  contractual  obligation.--,  in  excess  of  proceeds  of  bonds,  must  be  provided  from  general 
construction  funds  of  the  Commission. 

At  September  30, 1946,  the  Commission  had  placed  in  the  hands  of  the  Treasurer  of  Maryland  the  sum  of  $117,457.72  as  a  Debt  Service 
Reserve  for  the  use  of  this  Issue  of  Bonds.  This  amount  was  withdrawn  from  the  Commission's  share  of  the  J^  Grade  Elimination 
Gasoline  Tax,  as  required  by  the  Act  authorizing  the  issue. 
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RECAPITULATION  OF  CASH  DISBURSEMENTS  Exhibits 

JULY  1,  1944  to  June  JO,  1945  Schedule  1 

Construction  (New)  inchiding  projects  of  Reconstruction: 

Payments  to  contractors $2.  ISS.  162.80 

Cement  purchaseil  for  projects  in  course  of  construction 721 .  17 

Purchase  of  Rights-of-Way,  and  disbursements  in  lieu  of  land  privileges 124.111.48 

Pay  of  salaried  employees,  eneaeed  in  inspection  anil  enKineering 263,014.0fi 

Pay  of  labor  forces  of  the  Comnii.ssion     Per  diem  wagen  126, 872.95 

Cost  of  operating  Comrai.ssion-owned  equipment  engaged  on  projects 90,876.54 

Depreciation  on  capital  properties,  ratabl.\-  distribiiteil  to  projects 243,452.40 

Materials  and  Supplies,  and  other  expenses  applicable  to  proje<'ts     898, 179. 10 

Cash  an<l  Journal  adjustments  affect ing  construction  through  maintenance  accounts 50,592.53 


Total  disbursements  for  new  construction,  including  Reconstruction  projects,  for  completed 

projects,  and  projects  in  progress  $3,985,983.03 

Roadside  Beautification    other  than  contract  work): 

Pay  of  labor  forces  aiul  salaried  em[)lo.\  ees      SI ,  ti42.54 

Cost  of  operating  Commission-owned  etpiipment li.Oi) 

Materials,  supplies  and  other  expenses     ; 1,517.51 


Total  disbursements  for  Roaiiside  beavitificaf ion 3, 166.05 

County  RfMid  Maintenance: 

Pay  of  labor  forces,  together  with  pay  to  .salaried  employees,  for  direct  supervision $414,262.53 

Operating  cost  of  Commission-owned  ecpiipment,  including  Depreciation,  directly  engaged  on 

County  System 273,615. 15 

Materials,  supplies,  and  other  expenses 313,553.06 

Total  disbursements  for  maintaining  Count .v  System  of  roads i  ,001 ,430.74 

Disbursements  for  maintaining  State  System  of  roads,  and  distribution  of  other  disbursements  charged 
to  projects: 

Direct  disbursements  from  Budgetary  Maintenance  Appropriation: 

Pay  of  labor  forces  of  the  commission,  engaged  in  maintenance  operation $955,631 .5S 

I'ay  of  labor  forces  of  the  commission,  engaged  in  operating  equipment 219,219.11 

Pay  ^f  salaried  employees  of  the  commission  engaged  in  maintenance  operation  and 
project  construction 792,467.21 

Total  disbursements  for  labor  from  maintenance  appropriation,  before  distribu- 
tion of  ratable  portion  to  projects $1,967,317.90 

Materials  and  Expenses: 

Disbursed  for  materials  and  expenses,  charged  as  Maintenance  costs,  direct S874, 199. 16 

Disbursed  for  materials  and  e.xpenses,  in  operation  of  Commission-owned  equip- 
ment      486,885.38 

Disbursed  for  materials  and  expenses,  including  portion  of  total  to  be  charged  to 
projects 469,094.16 

Total  Disbursements  for  Materials  and  Kxjjenses  from  Maintenance  Approi)ria- 

tions,  before  distribution  of  ratable  portions  to  projects 1,830, 178.70 

Disbursed  a<  e<|uipment  operating  expenses,  charged  direct  as  cost  of  Maintenance 478,918.63 

Calculated  Depreciation  on  Commission-owned  equipment,  to  be  disbursed  as  cost 

of  maintenance  to  other  projects $138,545.13 

Calculated  Depreciation  on  other  Commission-owned  equipment,  and  all  other  capi- 
tal properties  distributed  as  cost  of  maintenance,  and  to  other  i)rojects 319,659.95 


Total  calculated  Depreciation 458,205.08 


Total  disbursements  from  budgetar.\-  maintenance  approi>riations,  before  distribution 
as  Cost  of  maintenance  of  State  System,  and  before  ratable  distribution   as    cast 

of  projects $4, 734, 620.31 

Distribution  of  Total  Disbursements  from  Budgetary  .Appropriations  and  Depreciation: 
Cost  of  operating  CommLssion-owned  equipment,  charged  as  Count v  Road  Maintenance 

(as  above) $273,615.15 

Cost  of  operating  Commission-owned  equipment,  charged  to  Construction  and  Recon- 
struction projects  (as  above) 90,876.54 

Cost  of  operating  Commission-owned  equipment,  charged  as  Maintenance  of  State  Sys- 
tem, included  in  cost  of  labor  and  materials  las  above) 478,918.63 

Cost  of  oi)erating  Commission-owned  ecjuipment,  charged  to  other  accounts 1,239.30 

Cost  of  Depreciation  distributed  as  direct  costs  to  projects  (as  above)  243,452.40 

Cost  of  Depreciation  distributed  as  direct  costs  to  County  Road  Maintenance  projects. . .       76,207.55 


Total  Disbursements  from  Budgetary  .Appropriations,  distributed $1, 164,309.57 


Cost  of  Maintaining  State  .S.vstem  of  Roads,  before  adjustment  for  Purchase  of  Capital  or  Plant 

properties  (all  kinds;  and  calculation  of  Depreciation $3,570,310.74 

Disbursements  made  in  acquiring  Capital  or  Plant  properties  (Equipment  all  kinds) $70,008.54 

Less:  Credit  for  Depreciation,  shown  above 458,205.08        388,196.54 


Net  Disbursements  for  Maintaining  State  System  of  Roads $3, 182, 114.20 
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RECAPITULATION  OF  CASH  DISBURSMENTS 
(Continued) 

JULY  1,  1944  to  June  30,  1945 


Other  General  Disbursements: 

Payment  for  Debt  Service  on  County  Road  Obligations $52,539.27 

Payments  of  authorized  appropriations  to  Incorporated  Towns  in  the  Counties .••■■.■■. 102,243.65 

Payments  to  several  counties  direct,  their  share  of  Lateral  Gasoline  Tax  funds,  for  maintaining  their  road  organiza- 
tions        1,288,287.39 

Payments  to  Baltimore  City: 

30%  of  the  One  and  One-half  cent  (!§{!)  Lateral  Gasoline  Tax  Fund 51,058,416.62 

Baltimore  Cit\'s  share  of  refunds  to  Incorporated  Towns  and  Cities  (State  Roads  Commission 

Revenue)  .  " 9,208.20 

Baltimore  City's  share  of  the  Truck  License  Fees  and  Franchise  Tax,  and  S.0014  of  the  two-cent 
t2i)  gasoline  tax,  not  required  for  debt  service  (includes  adjustments  from  prior  years  1943  and 

1944) 579, 861.42 

Baltimore  City's  share  of  unused  State  Guard  Detail  appropriation  (includes  adjustments  from 
prior  years  1943  and  1944) 87, 760.98    ' 

Total  payments  to  Baltimore  City 1,735,247.22 

Debt  Service  on  State  Roads  Commission  Debentures: 

Redemption  on  State  Roads  Commission  "Improvement  and  Refunding  Bond  Issue  of  1941" $520,000.00 

Interest  on  State  Roads  Commission  "Improvement  and  Refunding  Bond  Issue  of  1941" 146,007.50 

Total  Debt  Service 666, 007.50 

Pay  of  Employees  of  The  Chesapeake  Bay  Ferry  Sjstem  ( Reimbursed  from  Ferry  Revenue) 203, 610.57 

Pa>-ments  to  the  State  Treasurer  of  Sign  License  Fees  collected 3, 104.17 

Disbursements  for  Materials  and  Supplies  placed  in  stock,  subject  to  distribution,  as  used 9,8Se.69 

Adjustment  for  warrants  issued  in  error  by  State  Treasurer 28.07 

Total  Disbursements  for  the  fiscal  year— July  1,  1944  to  June  30,  1945 112,213,929.17 
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RECAPITULATION  OF  CASH  DISBURSEMENTS  Exhibit 

July  1,  1945  to  Juno  30,  1946  Schedule2 

Construction  (New)  including  projects  of  Reconstruction: 

Payments  to  contractors $3,005,375.52 

Cement  jnircluused  for  projects  in  course  of  construction .SOO.OO 

Purchase  uf  Rights-of-Way,  and  disl)ursements  in  lieu  of  land  privileges 14.S,409.42 

Pay  of  .salaried  employees,  engaged  in  inspection  and  engineering .'{.53,  tiSI  .08 

Pay  of  labor  forces  of  the  Coniini.ssioii — Per  diem  wages 134,958.93 

Cost  of  operating  Commission -owned  etiuipment ,  engaged  on  projects s(l,  7*)5.2S 

Depreciation  on  capital  properties,  ratably  distributed  to  projects 210, 173.05 

Materials  and  Supplies,  and  other  expenses  applicable  to  projects    833,1)82.57 

Cash  and  Journal  adjiistment.s,  affecting  construction  through  maintenance  accounts 10,208.17 

Total  dLsbursements  for  new  construction,  including  Reconstruction  projects,  for  completed 

projects,  and  projects  in  progress .  $4,778,054.62 

Roadside  Beautification  (other  than  contract  work): 

Pay  of  labor  forces,  and  salaried  employees $  1 ,  86 1 .  03 

Cost  of  operating  Commission-owned  equipment 1 .35 

Materials,  supplies  and  other  expenses 881.70 

Total  disbursements  for  roadside  beautification • 2, 744.68 

County  Road  Maintenance: 

Pay  of  labor  forces,  together  with  pay  to  salaried  employees  for  direct  supervision $458,625.59 

Cost  of  operating  Commission-owned  equipment,  including  Depreciation,  directly  engaged  on 

County  System 266,415.12 

Materials,  supplies  and  other  expenses 434,520.72 

Total  disbursements  for  maintaining  County  System  of  roads 1,159,567.43 

Disbursements  for  maintaining  State  System  of  roads,  and  distribution  of  other  disbursements  charged 
to  projects: 

Direct  disbursements  from  Budgetary  Maintenance  Appropriations  : 

Pay  of  labor  forces  of  tlie  commission,  engaged  in  maintenance  operations SI  245,031 .33 

Pay  of  labor  forces  of  the  commLssion,  engaged  in  operating  equipment  ,258, 173.89 

Pay  of  salaried  employees  of  the  commission,  engaged  in  maintenance  operation  and 
project  construction 732,591.70 

Total  disbursements  for  labor  from  maintenance  appropriation,  before  distribu- 
tion of  ratable  portion  to  projects $2,235,796.92 

Materials  and  Expeases: 

Disbursed  for  materials  and  expenses,  charged  as  Maintenance  C(jsts,  direct $871,015.51 

Disbursed  for  materials  and  expenses,  in  operation  of  CommLssion-owned  equip- 
ment      507,520.38 

Disbursed  for  materials  and  expenses,  including  portion  of  total  to  be  charged  to 
projects 383, 005.96 

Total  Disbursements  for  Materials  and  Expenses  from  Maintenance  Appropria- 
tions, before  distribvit  ion  of  ratable  portions  to  projects 1,  762, 141 .85 

Disbursed  as  equipment  oi>erating  expenses,  charged  direct  as  cost  of  Maintenance 517,260.91 

Calculated  Depreciation  on  ConimLssion-owned  Equipment,  to  be  disbursed   as 

cost  of  Maintenance  to  other  projects $100, 107.44 

Calculated  Depreciation  on  other  Commission-owned  Equipment,  and  all  other 
Capital  properties  distributed  as  cost  of  Maintenance,  and  to  other  projects 279,972.26 

Total  calculated  Depreciation 380,079.70 


Total  disbursements  from  budgetary  maintenance  appropriations,  before 
distribution  as  cost  of  maintenance  of  State  System,  and  before  ratable 

distribution  as  cost  of  projects 84,895,279.38 

Distribution  of  Total  Disbursements  from  Budgetary  Appropriations  and  Depreciation: 
Cost  of  operating  Commission-owned  equipment,  charged  as  County  Road  Maintenance 

(as  above) $266,415.12 

Cost  of  operating  Commission-owned  equipment,  charged  to  Construction  and  Recon- 
struction projects  (as  above) 80, 765 .28 

Cost  of  operating  Commission-owned  equipment,  charged  as  Maintenance  of  State  Sys- 
tem, included  in  cost  of  labor  and  materials  (as  above) 5l7.2fi().iU 

Cost  of  operating  Commission-owned  equipment, charged  to  other  accounts 1,360. 40 

Cost  of  Depreciation  distributed  as  direct  costs  to  projects  (as  above) 210, 173.05 

Cost  of  Depreciation  distributed  as  direct  costs  to  County  Road  Maintenance  projects. ..       69,799.21 

Total  Disbursements  from  Budgetary  -Appropriations,  distributed 1, 145, 773.97 

Cost  of  Maintaining  State  System  of  Roads,  before  adjustment  for  purchase  of  Capital  or 

Plant  Properties  (all  kinds)  and  calculation  of  Depreciation 3,749,505.41 

Disbursements  made  in  acquiring  Capital  or  Plant  properties  (Equipment  all  kinds) $277,561.61 

Less:  Credit  for  Depreciation,  shown  above 380,079.70  102,518.09 

Net  Disbursements  for  Maintaining  State  System  of  Roads $3,646,987.32 

ITALICS    INDICATE   RED    FIGURES. 
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RECAPITULATION  OF  GASH  DISBURSEMENTS 
(Continued) 

July  1,  1945  to  June  30,  1946 


Other  General  Di^^bursements: 

Payments  for  Debt  Service  on  County  Road  Obligations $40, 500.00 

Payments  of  authorized  appropriations  to  Incorporated  Towns  in  the  Counties 51,021 .05 

Payments  to  several  counties,  direct,  of  their  share  of  Lateral  Gasoline  Tax  funds,  for  maintaining  their  road  or- 
ganizations          1,669,186.17 

Payments  to  Baltimore  City: 

"  30%  of  the  One  and  One-half  cent  (Mt)  Lateral  Gasoline  Tax  Fund $1,44.3,734.28 

Baltimore  Citx's  share  of  refunds  to  Incorporated  Towns  and  Cities  (State  Roads  Commission 

Revenue!     " 8,142.50 

Baltimore  City's  share  of  Truck  License  Fees  and  Franchise  Tax,  and  S.0014  of  the  two-cent  (2ji) 
Gasoline  Tax,  not  required  for  debt  service 361,829.15 

Total  Payments  to  Baltimore  City 1,813,705.93 

Debt  Service  on  State  Roads  Commission  Debentures: 

Redemption  of  State  Roads  Commission  "Improvement  and  Refunding  Bond  Issue  of  1941" $535,000.00 

Interest  on  State  Roads  Commission  "Improvement  and  Refunding  Bond  Issue  of  1941" 134, 157.50 

Total  Debt  Service 669, 157. .50 

Payment  from  State  Roads  Commission's  Grade  Elimination  Fund  for  Interest  on  "Chesapeake  Bay  Ferry  System 

Improvement  Bonds" ^ 8,906.25 

Payment  from  State  Roads  Commission's  Grade  Elimination  Fund,  for  Debt  Service  Reserve  for  "Chesapeake  Bay 

Ferry  System  Improvement  Bonds" 117,457.72 

Payment  from  proceeds  of  "Chesapeake  Bay  Ferrj-  System  Improvement  Bonds"  for  Interest. 1,093.75 

Payment  from  proceeds  of  "Chesapeake  Bay  Ferry  System  Improvement  Bonds"  for  expenses  in  connection  with 

issuance  of  bonds 4,259.75 

Pay  of  employees  of  The  Chesapeake  Bay  Ferrj-  Sjstem  (Reimbursed  from  Ferry  Revenue) 250, 910.55 

Payments  to  the  State  Treasurer  of  Sign  License  Fee?  collected 2,812.51 

Di.«bursements  for  Materials  and  Supplies  placed  in  stock,  subject  to  distribution  as  used 64,251.34 

Payments  from  the  Unclaimed  Wages  fund 17.00 

Total  Disbursements  for  the  fiscal  year— .July  1,  1945  to  June  30,  1946 $14,280,633.57 
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Applicable  to  State  System  of  Roads 

Years  Ended  June  30,  1945  and  June  30,  1945 
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Account 

Number  Account  Title 


32 


1  GENERAL  EXPENSES  ^^^^  ^9*6 

U                 Administrative  and  General  Expenses «4S1  s.«  is  «97a  T^ir.  57 

12  Accounting  and  Commercial  Expenses 17. Vi^as?  ^nW-ilH 

13  Chesapeake  Bay  Ferry  Kxpensess vlH  'ioflr 

14  Administrative  Building  Operating  and  Maintenance  Expense.'.".'.".'. '. '.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'..'.  20,  IGZ^M  23.833."63 

10                L^garOepartment  Expenses.".".".".". ".:;::".'. :'.'.::".: ! rH^firl  fo'^^Aa 

19                Traffic  Division \,:°.]Hi  ?'??5-5? 


Total. 


Total. 


49,746.08  45.109.63 


779.505.82  581,732.45 


2  OPER.\TING  EXPENSES 

21  Operating  Engineers  Expenses «7<i  n:;n  -s  c-o  n=-  .n 

22  District  Engineers  Expenses  (all  districts) .■.".■."."."..'."." *54  63320  f77nor'« 

23  Plans  and  Surveys  Expenses i^H4nir  ll'?>lA-fl 

24  Storeroom  and  Yards  E.xpenses 3-'slo"()  in'o^n'^^ 

25  Equipment  and  Transportation  Operating  Expenses  (aU  districts) '..'.'.'.'.'.'.'"  706"io5"li  "Mfioki^ 

26  Laboratory  Expenses 'ta' -T^tr.  Ay',Ao'iL 

27  Construction  Division  Expenses .".":."::::."::::::::::::::::::  2o:n7:"7i  ts.lili 

^°^^^ SI.  188. 160.70      $1.299.559.48 


3  MAINTENANCE  EXPENSES 

31  clnerarRepairs  to  "Properties " " ." "       ." " ." ." ." .' ." ."." ." ." .' ." ; ; ;   ; ; ; ;  :.■.■.■.■:.■::;.■:.•::.■ ^^ff'  l^H         ^Knlo 


19,560.29  41,520.99 


Maintenance  of  Roads— [surfacing  and  Oiling 1  152' 306 '4''  llfllMfiW 

33  Maintenance  of  Roads-Shoulders 28S7qi'oq  4? if^nns 

34  Maintenance  of  Roads-Drainage 209  33271  ^9679037 

35  Drainage  Structure  Repairs  (Including  Bridges  not  over  20  "ft.  span) .■.".■.".■;:  20;624"05  *'22'07o"48 

36  S'tructure  Repairs  (Other  than  Drainage  Structure) ..    17  825  59  49  96664 

37  Maintenance  of  Roadside ^r'tir'ii  ifn  i.n   -r 

38  Traffic  Serx-ice  [   43  'm-gs  \\AlAt 

39  Maintenance  of  Bridges  (over  20  ft.  span)  and  Grade  Separations. .'..'.'.".'.".'.".".".".".".".'."..".".".".'  91,'si6.'l5  S7,'873."52 


$2.766,953.79      $3,013,987.45 


3  Maintenance  Expenses 2,766,953.79        3,013:987.45 

Total  Expenses $4,734,620.31      $4,895,279.38 
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Account 

NUMBEK 


1. 
U 

111 

112 

112-A 

114 

116 

lis 

119 

119-A 

119-B 

119-C 

119-D 

120-A 

119-E 


12 

121 

122 

122-A 

123 

124 

125 

126 

128 

128- A 

129 

129-A 


13. 

132 
132-A 


14 

141 
143 
144 
145 
142 


15 

151 
152 
154 

157 
158 
159 


16 

161 
162 
162-A 
164 


19 

191 
192 
192-A 


MAINTENANCE  COSTS 

July  1,  1944  to  June  30,  1945  and  July  1.  1945  to  June  30,  1946 


Exhibit  4 


Account  Title 


1945 


GENERAL  EXPENSES 
General  Expenses: 

Pay  of  Administrative  Officers  and  Employees 

Expense  of  Administrative  Officers 

Administrative  Automotive  Unit  Operating  Costs 

Expense  of  Other  Administrative  Officers  and  Employees  _  ■ ■ ■ 

General  Administrative  Stationery,  Printing,  Postage,  Telephone,  Telegraph,  and 

•Advertising ,      -   „ 

Miscellaneous  Expense  of  General  Administrative  Officers 

Expense  of  Officers  and  Employees  in  attendance  at  Conventions 

Expense  of  Officers  and  Employees  on  Inspection  out  of  State 

Cost  of  Sick  Leave  and  Vacations— Labor  Employees 

Bonus  Paid  to  Employees  of  the  Commission 

Pension  Pavment— Employees  Retirement  System 

Cost  of  Medical  Examinations— Per  Diem  Employees 

Overtime  Pay  to  S.  R.  C.  Employees 


Total. 


Accounting  and  Commercial  Expenses: 

Pay  of  Accounting  and  Commercial  Employees 

Accounting  and  Commercial  Employees  Expense. 

Accounting  Department  Automotive  Unit  Operating  Costs 

Accounting  and  Commercial  Office  Supplies  and  Expense 

Postage,  Telephone,  and  Telegraph 

Stationery,  Printing,  and  Advertising. 

Miscellaneous  Expense.     ■  ■ j   '  >; 

Expense  of  Maintaining  Susquehanna  River  Bridge  at  Havre  de  Grace. 

Automotive  Unit  Operating  Cost— Susqviehanna  River  Bridge 

Expense  of  Maintaining  Potomac  River  Bridge  at  Morgantown 

Automotive  Unit  Ojierating  Cost— Potomac  River  Bridge 


Total. 


Expenditures  of  State  Funds  for  Chesapeake  Bay  Ferry  System: 

Expense  of  Operating  Chesapeake  Bay  Ferry  System 

Automotive  Unit  Operating  Costs— Chesapeake  Bay  terry  System.... 


Total. 


.\dministrative  Building— Operating  and  Maintenance  Expense: 

Pay  of  Employees  

Light 

Heat 

General  Maintenance 

Expense  of  Employees 


Total 

Insurance:  ... 

Pay  of  Salaried  Employees— Workmen's  Compensatiori— Personnel   Division 

Expense  of  Workmen's  Compensation— Personnel  Division  ^ 

Insurance  on  Repair  Shops  and  Transportation  and  Construction  Equipment  Proper- 
ties   

Public  Ca.sualty  Insurance 

Other  Insurance  ■ 

W'orkmen'Sj  Compensation  Insurance — S.R.C.  Fund 


Total. 


Legal  Department  Expenses: 

Retainers  and  Salaries  of  Counsel 

Office  and  General  Expense  of  Counsel 

Automotive  Unit  Operating  Costs— Legal  Department. 
Law  Books,  Printing,  and  Stationery 


Total. 


Traffic  Division: 

Pay  of  Employees 

Expense  of  Traffic  Division 

Automotive  I'nit  Operating  Costs— Traffic  Division. 

Total 


§40,925.91 

$43,540.55 

337.00 

1,871.61 

796.58 

1,865.33 

416.15 

413.35 

17,193.24 

12,800.34 

307.27 

1,184.16 

785.95 

1,108.56 

256.06 

47,542.10 

65,173.93 

175,546.12 
166,613.45 

96,223.13 

1,133.35 

1,566.50 

53,009.11 

S451,853.18 

5278,756.57 

187,627.00 

593,459.82 

5,030.03 

5,899.78 

332.52 

369.70 

3,793.50 

4,151.27 

4,654.28 

4,937.97 

4,935.54 

5,188.41 

420.30 

276.19 

39,559,08 

34,583.80 

273.12 

277.91 

29,418.55 

32,236.49 

368.95 

363.52 

5176,412.87 

5181,744.86 

?286,42 

5724.44 

282.91 

197.22 

1569.33 

$921.66 

510,312.25 

511,960.41 

3,424.77 

4,145.18 

2,721.20 

2,474.11 

3,709.30 

5,223.93 

30.00 

120,167.52 

$23,833.63 

56,441.00 

$6,896.62 

258.89 

613.33 

203.11 

254.16 

8,419.08 

7,741.28 

36,575.24 

7,550.11 

16,823.19 

15,984.91 

$68,720.51 

139.040.41 

511,799.84 

$12,104.88 

105.13 

45.99 

80.16 

120.67 

51.20 

54.15 

112,036.33 

$12,325.69 

540,125.44 

$35,846.26 

7,242.63 

7,152.87 

2,378.01 

2,110.50 

J49, 746.08 

$45,109.63 

Account 
Number 
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July  1,  1944  to  June  30,  1945  and  July  1,  1945  to  June  3«,  1940 
Account  Title 


1945 
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1946 


2. 
21 

211 

212 

212-A 

213 

214 

215 

216 

2 16- A 


22 

221-1 

222-1 

222 -A- 1 

223-1 

224-1 

225-1 

226-1 

228-1 

229-1 


22 

221-2 

222-2 

222-A-2 

223-2 

224-2 

225-2 

226-2 

228-2 

229-2 


22 

221-3 

222-3 

222-A-3 

223-3 

224-3 

225-3 

226-3 

228-3 

229-3 


22 

221-4 

222-4 

222A-4 

223-4 

224-4 

225-4 

226-4 

228-4 

229-4 


22 

221-5 

222-5 

222-A-5 

223-5 

224-5 

225-5 

226-5 

228-5 

229-5 


OPERATING  EXPENSES 
Operatin>»  Engineers  Expenses: 

l'a.\-  of  Operating  Kngiiieers  Emi)loyees 

lOxpens^e  of  OperatiiiK  Engineer's  Employees 

Automotive  Unit  Oprrating  Costs    

Office  Supplies  and  Expenses.         

(ieneral  Expenses — Operating  Engineere 

Pay  of  Right  of  Way  l^ngineers  Employes 

Expenses  of  Right  of  Way  Engineers  Em])loyes 

Automotive  L'nit  Operating  Costs — Right  of  Way  Division 


Total. 


District  Operating  Engineers  Expenses— District  No.  1: 

Pa\  (if  District  Engineer  Employees 

r^xpcnse  of  District  Engineer  Employees 

Automotive  Unit  Operating  Costs 

District  ICnginoer  OHicc  Supplies  and  Expense 

Rent  of  District  Oflice  

Liglit,  Heat,  anil  Telephone 

Miscellaneous  Expense  

Pay  of  Counl.x'  Road  Supervisors 

Expense  of  Coimty  Road  Supervisors 


Total. 


District  Operating  Engineers  E.xpenses — District  No.  2: 

Pay  of  District  Engineer  Em|)loyees 

Expense  of  District  Engineei  Employees 

.\utomotive  l'nit  Operating  Costs 

District  Engineer's  Office  Supplies  and  Expense 

Rent  of  District  Office 

Light.  Heat,  and  Telephone 

Miscellaneous  Expense 

Pay  of  Couut>-  Road  Supervisors  

Expense  of  County  Road  Supervisors 


Total. 


District  Operating  Engineers  Expenses — District  No.  3: 

Pa.\'  of  District  Engineer  Employees 

Expense  of  District  Engineer  Employees 

Automotive  Unit  Operating  Costs 

District  Engineer  Office  SuppUes  and  Expense 

Rent  of  District  Office    

Light,  Hi  at  and  Telephone 

Miscellaneous  Expense 

Pay  of  County  Road  Supervisors 

Expense  of  County  Road  Supervisors 


Total. 


District  Operating  Engineers  Expenses — District  No.  4: 

Pay  of  District  Engineer  Employees 

Expense  of  Di.strict  Engineer  Employees 

.\utomotive  Unit  Operating  Costs 

District  Engineer  Office  Supplies  and  Expense 

Rent  of  District  Office 

Light,  Heat  and  Telephone 

Miscellaneous  Expen.se . 

Pay  of  County  Road  Supervisors 

Expense  of  County  Road  Supervisors 


Total 


District  Operating  Engineers  Expenses— District  No.  5: 

Pay  of  District  Engineer  I'.mploypes 

Expense  of  District  iMigineer  Employees 

.\utomotive  Unit  Operating  Costs 

District  F^ngineer  Office  Supplies  and  Expense 

Rent  of  District  Office      

Light,  Heat  and  Telephone 

Miscellaneous  Expense 

Pay  of  County  Road  Supervisors 

Expen.se  of  County  Road  Supervisors 


Total. 


138,445.48 

$30,473.96 

2,655.74 

2,804.00 

3,047.07 

2,753.02 

4,869.31 

5,263.33 

217.01 

27.72 

25,973.09 

27,839.82 

1,798.30 

1,409.27 

2,044.78 

2,385.98 

$79,050.78 

$78,957.10 

$18,901.85 

$18,976.36 

1,531. 63 

1,517.25 

4,028.25 

4,610.65 

1,965.43 

2,188.71 

1,100.00 

1,208. CO 

980.25 

1,215.72 

230.16 

594.71 

5,166.97 

4,579.08 

19.48 

534,020.02 

$34,896.48 

530,037.79 

532,305.19 

1,569.48 

2,032.95 

4,929.88 

5,612.17 

1,578.24 

2,014.15 

570.00 

550.00 

1,5C6.06 

1,666.01 

705.63 

896.89 

5,465.00 

6,150.03 

546,422.08 

$51,227.39 

538,838.24 

$40,965.71 

1,678.26 

1,830.97 

3,355.04 

4,189.89 

1,271.86 

1,980.26 

1,595.43 

1,860.28 

5,444.65 

3,418.54 

552,183.48 

$54,245.65 

523,440.91 

528,894.12 

1.398.07 

1,709.97 

2,813.£1 

3,375.03 

1,241.82 

1,830.67 

900.00 

900.00 

779.62 

775.84 

709.13 

323.62 

531,283.46 

$37,809.25 

530,930.00 

532,839.51 

1,574.14 

1,430.17 

4,718.00 

6,538.41 

1,595.30 

2,046.44 

825.00 

900.00 

1,403.18 

1,242.27 

173.19 

274.15 

541,218.81 

$45,270.95 
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MAINTENANCE  COSTS 

July  1,  1944  to  June  30,  1945  and  July  1,  1945  to  June  30.  1946 

Account  Title 


1945 


Exhibit  4 


1946 


22 

221-6 

222-6 

222A-6 

223-6 

224-6 

225-6 

226-6 

228-6 

229-6 


23 

231 

232 

232A 

233 

234 

235 

236 

236A 


24 
241 
242 
242A 
243 
245 
246 
247 
247A 


25 

251-1 
252-1 
253-1 
254-1 
255-1 
255A-1 
256-1 
257-1 
257A-1 
257B-1 
258-1 
258A-1 
259-1 
259A-1 

259B-1 


25 

251-2 
252-2 
253-2 
254-2 
255-2 
255A-2 
256-2 
257-2 
257A-2 
257B-2 
258-2 
258A-2 
259-2 
259A-2 
259B-2 


District  Operating  Engineers  Expenses— District  No.  6: 

Pav  of  District  Engineer  Employees 

Expense  of  District  Engineer  Employees 

Automotive  Unit  Operating  Cost 

District  Engineer  Office  Supplies  and  Expense 

Rent  of  District  Office 

Light ,  Heat  and  Telephone • 

Miscellaneous  Expense 

Pay  of  Cotmty  Road  Supervisors 

Expense  of  County  Road  Supervisors ••• 

Total 

Plans  and  Surveys  Expenses: 

Pay  of  Operating  Management  Employees— Plans  and  bi^-ey- Koads 

Expense  of  Operating  Management— Plans  and  Survey— Roads 

Automotive  Unit  Operating  Costs— Roads.     _ 

Operating  Management— Office  Supplies  and  Expense 

Miscellaneous  Expense ■  ■ ,    ■ -ij'-'j 

Pay  of  Operating  Management  Employees— Plans  and  Survey— Bridges 

Expense  of  Operating  Management— PlaiLS  and  Survey— Bridges 

Automotive  Unit  Operating  Costs — Bridges 

Total 

Storeroom  and  Yards  Expense: 

Pay  of  Operating  Management  and  Employes 

Expense  of  Employees 

Automotive  Unit  Operating  Costs 

Light,  Heat,  and  Water 

Oils  and  Waste 

Miscellaneous  Station  Expense 

Paint  Shop 

Sign  Shop — Equipment  Expense 

Total 

Equipment  and  Transportation  Operating  Expense— District  wo.  1: 

Pay  of  Employees 

Expense  of  Employes 

Light,  Heat,  Water,  etc 

Rent     

Gasoline 

Kerosene 

Lubricating  Oil 

Parts 

Repairs •■ ■'  ; '  '■,-'  '■!  <t  ' ' '  i. 

Grader  Blades,  Parts,  Teeth,  etc.  Motive  Power  with  Unit  JNumber 

Tires. 

Supplies 

Miscellaneous  Expense 

Grader  Blades,  Parts,  Teeth,  etc.  Non-motive  Power  without  Unit  Number. . 

Equipment  and  Transportation  Operating  Expense— District  No.  2: 

Pay  of  Employees 

Expense  of  Employees 

Light,  Heat,  Water,  etc 

Kent       

( ;;i.-<oline 

l\f  ro.^ene 

lyubricating  Oil 

Parts. 

Grader  Blades,  Parts,  Teeth,  etc.  Motive  Power  with  Unit  Number 

Tires 

Supplies 

Miscellaneoiis 

Grader  Blades,  Parts,  Teeth,  etc!  Non-motive  Power  without  Unit  Number. 
Total 


$39,365.87 

$41,650.54 

675.94 

950.90 

2,885.72 

3,041.15 

1,517.69 

2,284.86 

560.00 

800.00 

3,734.54 

3,962.24 

765.59 

887.42 

$49,505.35 

$53,577.11 

$26,787.46 

$33,029.99 

1,487.71 

1,566.96 

5,123.48 

3,958.77 

3,176.02 

5,045.65 

508.13 

634.94 

14,121.71 

14,750.56 

1,306.88 

2,039.95 

1,129.07 

1,027.68 

553,640.46 

$62,054.50 

$26,460.34 

$28,747.39 

4,212.23 

4,949.29 

1,961.30 

1,988.67 

1,445.47 

1,729.51 

182.10 

119.27 

2,444.55 

1,316.45 

1,134.01 

912.54 

296.70 

$37,840.00 

$40,059.82 

$24,138.43 

$26,543.77 

83.73 

93.07 

2,fi49.40 

2,737.32 

1,150.00 

1,250.00 

27,424.28 

24,449.96 

724.25 

540.59 

3,241.53 

3,255.29 

27,113.12 

26,365.92 

1,833.51 

1,542.68 

268.03 

706.07 

10,163.22 

15,239.77 

964.12 

755.68 

4,211.93 

4,282.73 

3,852.67 

4,043.32 

524.60 

1,027.79 

$108,342.82 

$112,833.96 

$44,521.76 

$54,104.34 

266.99 

496.46 

3,996.58 

3,546.11 

1,104.00 

838.00 

38,518.34  . 

34,478.79 

885.84 

777.34 

3,308.50 

2,797.07 

29,237.58 

26,772.05 

2,861.01 

4,382.78 

1.156.24 

737.07 

15,249.92 

18,551.12 

1,037.08 

817.63 

5,480.26 

5,665.28 

2,658.42 

3,112.57 

5,161.16 

1,717.10 

$155,443.68 

$158,793.71 

Account 
Number 

25 

251-3 

252-3 

253-3 

254-3 

255-3 

255  A -3 

256-3 

257-3 

257A-3 

257B-3 

258-3 

258  A -3 

259-3 

259A-3 

259B-3 


25 

251 -4 

252-4 

253-4 

254-4 

255-4 

255A-4 

256-4 

257-4 

257A-4 

257B-4 

258-4 

258A-4 

259-4 

259  A -4 

259H  4 


25 

251-5 
252-5 
253-5 

254-5 

255-5 

255A-5 

256-5 

257-5 

257A-5 

257B-5 

258-5 

258A-5 

259-5 

259  A -5 

259B-5 


23 

251-6 
252-6 
253-6 
254-6 
255-6 
255  A -6 
256-6 
257-6 
257  A -6 
257B-6 
258-6 
258A-6 
259-6 
259A-6 
•2o9B-6 


Report  of  the  State  Roads  Commission 
MAINTENANCE  COSTS 

July  1,  1944  to  June  30,  1945  and  July  1,  1945  to  June  iO.  1946 

Account  Titlb 


Equipment  and  Transportation  Operating  Expense—District  No.  i: 

I'ay  I )f  Em] )loyee.s 

Expense  of  Employees [_    [ ' ' " 

Light,  heat,  water  etc 

Rent  '■'■'■'■'■'■'■'.'.'■'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.['.'.'."." 

(Jasoline ! ! ! .    ! 

Kerosene '.  . .  . 

Lubricating  Oil 

Parts '■.■'.....'...'....'............ [ 

Repairs ' 

CJrader  Blades,  Parts,  Teeth  etc.  Motive  Power  with  Unit  Number 

I  ires 

•Supplies 

Miscellaneous 

Fuel  Oil    '..'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'..'. 

Grader  Blades,  Parts,  Teeth  etc.  Non-motive  Power  witliout'Unit  Number.' 


Total. 


Equipment  and  Transportation  Operating  Expense— District  No.  4: 

Pa.v  of  Employees     

Expense  of  Employees 

Light,  heat,  water  etc 

Rent  '..'..'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'. 

Gasoline ..'...... 

Kerosene ..!.!! 

Lubricating  Oil. 

Parts '.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'...'.'.". 

Repairs '..'..'. 

(;rader  Blades,  Parts,  Teeth  etc.  Motive  Power  with  Unit  Number 

1  lies 

t>upplies 

Miscellaneous  Expense  ... 

iMiel  Oil  '..'.'.'.'.v.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'..'.'. 

Ciraler  Blades,  Parts,  Teeth  etc.  Non-motive  Power  without  Unit  Number. 


Total. 


Equipment  and  Transportation  Operating  Expense— District  No.  5- 

ray  of  Employees 

Expense  of  Employees 

Light,  heat,  water  etc 

Rent  '..'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'. 

G;isoline 

Kerosene 

Lubricating  Oil 

Parts ■■■■■■..............[..[. 

Repairs ..............'...'. 

Grader  Blades,  Parts,  Teeth  etc.  Motive  Power  with  Unit  Number 

1  u-cs   

Su|iplies     

.Mi.scellaneous  ExpeiLse. .     . 

Fuel  Oil '■'■y.'.'.'.'.'.'.'.'.'.'.'.'.'.. '.'.'.'.'.'.'.'.'.'.'.'..".". 

Grader  Blades,  Parts,  Teetli  etc.  Non-motive  Power  without  Unit  Number. 


Total 


Equipment  and  Transportation  Operating  Expenses-District  No.  6: 

1  a.\-  of  Employees 

Expense  of  Employees 

Light,  Heat,  Water  etc 

Rent. '.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'. 

(Jasoline    ' 

Kero-sene  !....! 

Lubricating  Oil 

Parts '.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.['.'.'.'.'.". 

Repairs 

Grader  Blades,  Parts,  Teeth  etc.  Motive  Power  with  Unit  Number 

Tn  es 

Supplies 

Miscellaneous  Expense 

Fuel  Oil ''.'.'.'.'.'.'.'.[['.'.'.'.'.'. 

Grader  Blades,  Parts,  Teeth  etc.  Non-motive  Power  without  Unit  Number. 

Total  . 


1945 


590,331.98 


$18,761.04 
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1940 


$43,. 540. 08 

152,301.02 

14K.61 

105.93 

6,607.27 

6,518.85 

.54 

.54 

22,393.15 

21,26,'5.60 

1,327.16 

1,065.83 

1.746.07 

1,540.50 

11,562.71 

10,035.86 

2,314.73 

5,333.57 

484.61 

2,55.77 

7,144.18 

1 3,. 570. 03 

1,286.23 

1,085.. 52 

3,430.85 

2,774.05 

939.30 

725.19 

5102,920.09  J122,648.32 


533,318.67 

$37,146.01 

276.10 

220.04 

3,369.07 

4,389.96 

1.92 

11.65 

21  520.90 

18,634.20 

678.10 

039.85 

724.60 

799.07 

15,769.89 

17,029.90 

3,809.31 

4,074.62 

75.70 

356.66 

6,555.95 

6,888.46 

806.46 

716.63 

2,877.26 

4,472.44 

516.10 

523.76 

31.95 

307.47 

$96,210.72 


554,938.. 53 

$67,794.23 

100.90 

101.75 

4,653.41 

4,886.30 

15.00 

.30.00 

47,300.90 

43, 004.. 52 

673.00 

418.34 

2,960.45 

2,909.09 

25,629.02 

30,050.47 

5,427.38 

7,043.00 

1,007.72 

1,073.54 

19,539.68 

26,005.76 

679.36 

080.08 

4,827.48 

0,014.43 

2,190.09 

2,138.90 

195.21 

539.45 

$170,258.13    $192,815.86 


520,284.52 


3,441.84 

3,336.00 

454.00 

473.00 

26,638.10 

20,756.85 

973.. 54 

909.83 

1,560.71 

1,385.98 

12,779.42 

17.747.00 

2,220.92 

3,008.34 

176.10 

117.40 

6,940.86 

8,684.64 

592.25 

668.81 

3,531.81 

4,290.57 

679.92 

614.88 

51.94  • 

113.82 

$78,802.45 


$82,391.70 
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Account 
Number 


MAINTENANCE  COSTS 

July  1,  1944  to  June  30,  1945  and  July  1.  1945  to  June  30,  1946 
Account  Title 


1945 


Exhibit  t 


1946 


26 
261 
262 
263 
263A 
264  . 


27 
271 
272 
272-A 


3. 
31 

310 
311 
312 
313 
314 
315 
316 
317 
311A 


32 

321-1 

322-1 

323-1 

324-1 

325-1 

328-1 

3281-1 

3282-1 

3283-1 

3284-1 

3285-1 

3286-1 

3287-1 

3288-1 


32 
321-2 
322-2 
323-2 
324-2 
325-2 
328-2 
3281-2 
3282-2 
3283-2 
3284-2 
3285-2 
3286-2 
3287-2 
3288-2 


32 
321-3 
322-3 
323-3 
324-3 
325-3 
328-3 
3281-3 
3282-3 
3283-3 
3284-3 
3285-3 
3286-3 
3287-3 
3288-3 


Laboratory  Expense: 

Pay  of  Operating  Management 

Pay  of  Employees 

Office  Supplies  and  Expense 

Automotive  Unit  Operating  Costs. 
General  Miscellaneous  Expense 


Total. 


Construction  Division  Expense: 

Pay  of  Salaried  Employes 

Expense  of  Employes 

Automotive  Unit  Operating  Costs. 


Total. 


MAINTENANCE  EXPENSES 
General  Repairs: 

General  Repairs  to  Administrative  Properties 

General  Repairs  to  Accounting  and  Commercial  Properties. 

General  Repairs  to  Operating  Engineers  Properties 

General  Repairs  to  District  Engineers  Properties 

General  Repairs  to  Plans  and  Survey  Properties 

General  Repairs  to  Storeroom  and  Yards  Properties 

Cieneral  Repairs  to  Laboratories  Properti&s 

Maintenance  of  Tools 


Total 


Maintenance  of  Roads— Surfacing  and  Oiling— District  No.  1: 

Patching — Joint  and  Crack  Filling 

Dragging 

Base  Repairs  and  Sub-base  Repairs 

Mud  Jack  Operation 

Retreatment 

Oiling: 

Pay  of  Employees — Supervision 

Bituminous  Material — Delivered 

Bituminous  Material — Applying 

Cover  Material — Delivered 

Hauling  Cover  Material 

Sweeping 

Rolling 

Miscellaneous 


Total 


Maintenance  of  Roads— Surfacing  and  Oiling — District  No.  2: 

Patching,  Joint  and  Crack  Filling 

Driigging  

Base  Repairs  and  Sub-base  Repairs 

Mud  Jack  Operation 

Retreatment 

Oiling: 

Pay  of  Employes — Supervision 

Bituminous  Materials — Delivered     

Bituminous  Materials — Applying 

Cover  Material — Applying 

Hauling  Cover  Material 

Sweeping 

Rolling 

Miscellaneous 


Total 


Maintenance  of  Roads  -Surfacing  and  Oiling — District  No.  3: 

Patching,  Joint  and  Crack  Filling 

Dragging 

Base  Re[jairs  and  Sub-base  Repairs 

M ud  Jack  Operation 

Retreatment 

Oiling: 

Pay  of  Employees — Supervision 

Bituminou.s  Material — Delivered 

Bitumiriou'^  .Material — Aijf)lying 

Cover  .Material — Delivered 

Hauling  Cover  Material '. 

Sweeping 

Rolling 

Miscellaneous  jl$ 


Total. 


J24, 892.36 

3,742.39 

66.23 

132,301.29 
3,891.72 

3,007.84 
5,064.54 

3,381.51 
7,573.56 

136,773.36 

$47,148.08 

?18, 807.90 
879.09 
430.76 

$26,902.49 

1,009.72 

706.67 

120,117.75 

$28,618.88 

$60.25 

190.59 
168.80 

3,335.92 
87.20 

5,877.60 
269.57 

9,730.61 

256.34 

62.90 

5,733.91 

207.36 

22,581.58 

89.57 

9,639.33 

2,889.75 

$19,560.29 

$41,520.99 

538,400.09 

42.70 

509.58 

$45,053.61 
17.49 

25.56 

15.05 

16,504.54 

135.07 

11,789.81 

31,463.28 

887.27 

1,602.91 

188.61 

6.30 

7,013.91 

82.20 

11,672.30 

9,206.30 

504.60 

602.98 

61.78 

?101,564.47 

$74,221.47 

?57,530.28 

163.86 

1,493.32 

$80,764.83 

22.11 

508.52 

78.42 

407.10 

12,335.29 

16,377.29 

61,414.22 

11,878.73 

862.52 

2,920.93 

1,875.97 

323.58 

535.76 
12,403.67 
11,105.69 
13,741.23 
9,823.31 
938.92 
2,163.04 
1,954.95 

$167,337.93 

$134,285.61 

$139,195.20 

$127,286.82 
34.41 

8,262.45 

27.80 

62.32 

225.42 

19,005.40 

3,945.49 

28,609.94 

7,002.00 

959.37 

1,314.28 

1,526.17 

855.70 

429.19 

16,917.11 

26,570.14 

42,628.27 

10,159.02 

1,019.59 

1,475.88 

1,099.56 

$201,845.59 

$236,765.94 
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AcCOlNT 

Number 


MAINTENANCE  COSTS 

July  1.  1944  to  June  30,  1945  and  July  1.  1945  to  June  30,  I94(. 
Account  Title 


Exhibit  4 


1946 


32 

321-4 

322-4 

323-4 

324-4 

324A-4 

325-4 

328-4 

3281-4 

3282-4 

3283-4 

3284-4 

3285-4 

3286-4 

3287-4 

3288-4 


32 

321-5 

322-5 

323-5 

324-5 

325-5 

328-5 

3281-5 

3282-5 

3283-5 

3284-5 

3285-5 

3286-5 

3287-5 

3288-5 


32 

321-6 

322-6 

323-6 

324-6 

325-6 

328-6 

3281-6 

3282-6 

3283-6 

3284-6 

3285-6 

3286-6 

3287-6 

3288-6 


33 

331-1 
332-1 
333-1 
334-1 
335-1 


33 

331-2 
332-2 
333-2 
334-2 
335-2 


Maintenance  of  Roads— Surfacing  and  Oiling — District  No.  4: 

PatohinK,  Joint  and  Cracl<  Filling 

Drag^inK 

Base  Kt'iiairs  and  Sub-base  Repairs 

M  lid  Jack  Operation 

Reseat  Concrete  Slabs  with  Bituminous  Materials 

Retreatment        

Oiling; 

Pay  of  Employees — Supervision 

Bituminous  Material — Delivered 

Bituminous  Material — Applying 

Cover  Material  -Delivered 

Hauling  Cover  Material 

Sweeping 

Rolling 

Miseellaneous 


Total 

Maintenance  of  Roads— Surfacing  and  Oiling— District  No.  5: 

Patching  Joint  and  Crack  Filling 

Dragging  

Rase  Repairs  and  Sub-base  Repairs 

Mud  .lack  Operation 

Hotreatment     

Oiling: 

Pay  of  Employees — Supervision 

Bituminous  Material^Delivered 

Bituminous  Material — Applying 

Cover  Material — Delivered 

Hauling  Cover  Material 

Sweeping 

Rolling 

Miscellaneous 


Total 

Maintenance  of  Roads— Surfacing  and  Oiling— District  No.  6: 

Patching,  Joint  and  Crack  Filling 

Dragging 

Ba.se  Repairs  and  Sub-base  Repairs 

Mud  Jack  Operation 

Retreatment     

Oiling; 

Pay  of  Employees — Supervision 

Bituminous  Material — Delivered 

Bituminous  Material — Applying 

Cover  Material — Delivered 

Hauling  Cover  Material 

Sweeping 

RoUing 

Miscellaneous 


Total 

Maintenance  of  Roads — Shoulders — District  No.  1: 

Patching 

Dragging 

Sodding  

Retreatment 

Mowing  and  hand  cutting  of  grass 


Total 

Maintenance  of  Roads— Shoulders— District  No.  2: 

Patching 

Dragging 

Sodding  

Retreatment 

Mowing  and  Hand  Cutting  of  Grass 


$106,668.91 
16.21 


$92,403.64 
1,171.07 
3,604.97 

7^49 

937.70 

50,454.43 

4,996.99 

29,200.99 

27,481.94 

1,407.85 

5,196.25 

5,613.43 


$95,094.31 

1167,495.02 

339.28 

55.84 

6,439.07 

3,465.64 

15,432.03 

463.70 

224.37 

5,392.57 

3,429.12 

17,621.25 

3.387.10 

18,952.74 

14,286.38 

20,989.09 

7,183.67 

275.54 

200.63 

3,884.87 

1,703.38 

3,945.37 

920.43 

?173,453.63  $217,727.77 


$107,677.85 
557^95 


162.01 

7,766.07 

28,908.84 

74,422.97 

20,124.51 

50,342.45 

32,131.17 

38,603.38 

23,286.95 

1,460.60 

748.92 

5,704.5b 

2,694.89 

480.87 

80.11 

«285, 628.05  J222,217.19 


$105,339.88 
1,980.83 
1,548.36 


426.17 

20,037.29 

10,627.04 

49, 004.. 50 

17,891.47 

1,000.66 

3,233.80 

4,338.48 


$222,476.75         $216,028.54 


Total. 


$16,745.87  $20,152.49 

10,716.03  12,547.46 

10.09  845.35 

31.38  

7,642.14  9,598.56 

$35,145.51  $43,143.86 


$28,066.43  $30,943.23 

10,477.09  12,338.65 

164.00  109.71 

1.301.32  572.46 

12,304.02  15,459.15 

$52,312.92  $59,423.20 


33  Maintenance  of  Roads— Shoulders— District  No.  3: 

331-3  Patching     

332-3  Dragging 

333-3  Sodding     

334-3  Retreatment 

335-3  Mowing  and  Hand  Cutting  of  Grass 


Total 


$54,048.01  $76,111.05 

3,612.94  7,534.11 

28  75 

2, 577 '.40  14,845.71 

15,467.13  22,598.59 

$75,734.23  $121,089.46 
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Account 

Number 


MAINTENANCE  COSTS 

July  1.  1944  to  June  30,  1945'and  July  1,  1945  to  June  30,  1946 

Account  Title 


1946 


Exhibit  4 


1946 


33 

331-4 
332-4 
333-4 
334-4 
335-4 


33 
331-5 
332-5 
333-5 
334-5 
335-5 


33 
331-6 
332-6 
333-6 
334-6 
335-6 


34 

341-1 

34 
341-2 

34 
341-3 

34 
341-4 

34 
341-5 

34 
341-6 

35 

351-1 
352-1 
353-1 
354-1 
355-1 


35 

351-2 
352-2 
353-2 
354-2 
355-2 


35 

351-3 
352-3 
353  3 
354-3 
355-3 


35 

351-4 
352-4 
353-4 
354-4 
355-4 


Maintenance  of  Roads— Shoulders— District  No.  4: 

Patching 

Dragging 

Sodding 

Retreatment ■  ■ 

Mowing  and  Hand  Cutting  of  Grass 

Total 

Maintenance  of  Roads— Shoulders— District  No.  5: 

Patching 

Dragging 

Sodding 

Retreatment 

Mowing  and  Hand  Cutting  of  Grass 

Total 

Maintenance  of  Roads— Shoulders— District  No.  6: 

Patching 

Dragging 

Sodding 

Retreatment 

Mowing  and  Hand  Cutting  of  Grass 

Total 

Maintenance  of  Roads— Drainage— District  No.  1: 

Ditches,  Drains,  and  Culvert  Cleaning 

Maintenance  of  Roads— Drainage— District  No.  2: 

Ditches,  Drains,  and  Culveit  Cleaning 

Maintenance  of  Roads— Drainage— District  No.  3: 

Ditches,  Drains  an<i  Culvert  Cleaning 

Maintenance  of  Roads— Drainage— District  No.  4: 

Ditches,  Drains  and  Culvert  Cleaning  

Maintenance  of  Roads— Drainage— District  No.  5: 

Ditches,  Drains  and  Cidvert  Cleaning 

Maintenance  of  Roads— Drainage— District  No.  6: 

Ditches,  Drains  anci  Culvert  Cleaning 

Drainage  Structure  Repairs  (Including  Bridges  not  over  20  ft.  Span) 
District  No.  1: 

Bridge*  and  Culverts 

Curb  and  Gutteis 

Catch  Basins 

Spillways 

Riprapping 

Total 

Drainage  Structure  Repairs  (Including  Bridges  not  over  20  ft.  Span) 
District  No.  2: 

Bridges  and  Culverts 

Curb  and  Gutters 

Catch  Basins 

Spillways 

Kil'rapping 

Total 

Drainage  Structure  Repairs  (Including  Bridges  not  over  20  ft.  Span) 
District  No.  3: 

liriilges  and  Culverts  

Curb  and  Gutters 

Catch  Ba&ias 

Spillways 

Riprap|)ing 

Drainage  Structure  Repairs  fincludinft  Bridges  not  over  20  ft.  Span) 
District  No.  4: 

Bridges  and  Culverts 

("urb  and  Gutters 

Catcli  Ba.sins 

Spillways 

Riprapping 

Total 


$15,2C9.39 

6,351.72 

70.25 

'23,'589;29 

$45,220.65 


$27,208.59 

5,814.69 

1.16 

53.55 

9,861.58 

142,939.57 


J5,220.64 

15,651.17 

57.81 

ie,' 508^59 

$37,438.21 


J, 183.38 


$42,877.70 


£22,266.78 


541,610.91 


$70,779.99 
$22,613.95 


4Q.91 


51,292.47 


51,805.80 
786.57 
136.60 

'l.'685;67 

$4,414.64 


$1,865.75- 

319.66 

715.52 

11.58 

84.20 

$2,996.71 


$19,552.18 

12,578.00 

139.71 

154.79 

23,763.14 

$56,187.80 

$53,490.88 
8,202.69 

152^14 

20,226.93 

$82,072.64 


12,240.84 

26,678.32 

134.23 

"26,' 759^73 

$49,813.12 


$16,320.23 
$54,675.01 
$46,077.53 
$62,888.52 
$86,504.33 
$30,324.75 


;934.71 

$757.46 

3.03 

18.74 

304.82 

414.07 

$1,190.27 


$3,068.05 

2,903.93 

17.03 

41.46 

1,331.75 

$7,362.22 


$2,135.16 
513.71 
693.60 
295.47 


$3,637.94 


$471.76 

51,650.87 

769.79 

1,202.01 

3,198.88 

776.16 

651.41 


$5,091.84 


$3,629.04 
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Account 
Number 


MAINTENANCE  COSTS 

July  1.  1944  to  June  30.  1945  and  July  1.  1945  to  June  30,  1946 
Account  Title 


1946 


Exhibit  4 


1946 


35 

351-5 
352-5 
353-5 
354-5 
355-5 
356-5 


35 

351-6 
352-6 
353-6 
354-6 
355-6 


36 

361-1 
362-1 
363-1 


36 

361-2 
362-2 
363-2 


36 

361-3 
362-3 
ii«3-3 


36 

361-4 
362-4 
««3-4 


36 

361-5 
362-5 
363-5 


36 

361-6 
362-6 
3Q3-6 


37 

371-1 
372-1 
373-1 
374-1 
375-1 
376-1 
377-1 
378-1 


Drainage  Structure  Repairs  (Including  Bridges  not  over  20  ft.  Span) 
District  No.  5: 

Bridges  and  Ciilverts 

Cuib  and  Glitters 

Catcli  Basins 

Spillways        

RiprappinK   

Drainage  ^Structure  Repairs  to  Hyatta ville  Subway 


Total. 


Drainage  Structure  Repairs  (Including  Bridges  not  over  20  ft.  Span) 
District  No.  6: 

Bridgps  and  Culverts 

Curb  and  ( nitters 

Catch  Ba-sin.s 

Spillways 

Riprapping 


Total. 


Structure  Repairs  (Other  than  Drainage  Structures)  District  No.  1: 

(iuard  Rail 

Retaining  Walls 

Slope  Walls 


Total. 


Structure  Repairs  (Other  than  Drainage  Structures)  District  No.  2: 

Guard  Rail 

Retaining  Walls 

Slope  Walls 


Total. 


Structure  Repairs  (Other  than  Drainage  Structures)  District  No.  3: 

Guard  Rail 

Retaining  Walls 

Slope  WalLs 


Total. 


Structure  Repairs  (Other  than  Drainage  Structures)  District  No.  4: 

(iuard  Rail 

Retaining  Walls 

Slope  Walls 


Total. 


Structure  Repairs  (Other  than  Drainage  Structures)  District  No.  5: 

Ciuard  Rail 

Retaining  Walls 

Sloi.c  Walls 


Total 


Structure  Repairs  (Other  than  Drainage  Structures)  District  No.  6: 

( iuard  Rail   

Retaining  Walls 

Slope  Walls 


Total. 


Maintenance  of  Roadside— District  No.  1: 

Cutting  and  Clearing  N'egetation 

Removal  i  if  Debris     

Highway  Beaulification 

Cuts 

Fills 

Widening 

Resetting  fences  and  adjustments  to  Private  Properties. 
Moving  Equipment 


Total. 


Jl, 776.65 
908.81 
596.15 

$1,397.57 

1,232.89 

299.57 

77.63 

75.00 

$3,359.24 

$3,005.03 

$3,284.14 
41.2(5 
143.75 

$2,739.99 

5.85 

191.24 

308.90 

$3,469.15 

$3,245.98 

5508.30 

$702.56 
62.67 

$508.30 

$765.23 

$1,516.28 
157.30 
40.51 

$5,494.48 
71.50 

$1,714.09 

$5,565.98 

$3,358.21 

$9,302.39 
225.81 

$3,358.21 

$9,528.20 

$3,505.33 
90.62 

$8,852.60 

46.86 

$3,595.95 

$8,899.46 

$3,083.19 

442.90 

16.01 

$10,740.04 
43.88 

$3,542.10 

$10,783.92 

$5,024.38 
82. 5() 

$12,122.53 
2,301.32 

$5,106.94 

$14,423.85 

$12,619.83 

1,737.94 

331.97 

11.70 

$12,863.51 

196.20 

808.27 

.52 

62.90 

1,139.06 

2,781.71 

$15,903.40 

$16,650.21 
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Account 

NtTMBER 


MAINTENANCE  COSTS 

July  1,  1944  to  June  30,  1945  and  July  1,  1945  to  June  30,  1946 

Account  Title 


1945 


Exhibit  4 


1946 


37 
371-2 
372-2 
373-2 
374-2 
375-2 
376-2 
377-2 
378-2 


37 

371-3 
372-3 
373-3 
374-3 
375-3 
376-3 
377-3 
37S-3 


37 
371-4 
372-4 
373-4 
374-4 
375-4 
376-4 
377-4 
378-4 


37 
371-5 
372-5 
373-5 
374-5 
375-5 
376-5 
377-5 
378-5 


37 

371-6 
372-6 
373-6 
374-6 
375-6 
376-6 
377-6 
378-6 


38 

381-1 

382-1 

383-1 

384-1 

385-1 

386-1 

386A-1 

387-1 

388-1 

389-1 

387A-1 

387B-1 

387C-1 

387D-1 


Maintenance  of  Roadside— District  No.  2: 

Cutting  and  Clearing  Vegetation 

Removal  of  Debris 

Highway  Beautification 

Cuts 

I-^ills... 

Widening 

Resetting  fences  and  adjustments  to  Private  Properties. 
Moving  Equipment 


Total 

Maintenance  of  Roadside— District  No.  3: 

Cutting  and  Clearing  Vegetation 

Removal  of  Debris     

Highway  Beautification 

Cuts 

Fills 

Widening 

Resetting  fences  and  adjustments  to  Private  Properties. 
Moving  Equipment 


Total 

Maintenance  of  Roadside — District  No.  4: 

Cutting  and  Clearing  Vegetation 

Removal  of  Debris 

Highwav  Beautification  

Cuts ' 

Fills 

Widening 

Resetting  fences  and  adjustments  to  Private  Properties. 
Moving  iSquipment  


Total 

Maintenance  of  Roadside — District  No.  5: 

Cutting  and  Clearing  Vegetation 

Removal  of  Debris  

Highway  Beautification 

Cuts 

Fills 

Widening 

Resetting  fences  and  adjustments  to  Private  Properties. 
Moving  Equipment 


Total 

Maintenance  of  Roadside — District  No.  6: 

Cutting  and  Clearing  Vegetation 

Removal  of  Debris  

Highway  Beautification 

Cuts 

Fills 

Widening 

Resetting  fences  and  adju.-^tments  to  Private  Properties. 
Moving  Equipment 


Total 

Traffic  Service — District  No.  1: 

Highway  Markers 

Surface  Marking  (Guide  Lines) 

Snow  Removal 

Ice  Treatment 

Whitewashing 

Traffic  Count 

Traffic  Lights 

Skid-proofing^ Killefer  Disc 

Miscellaneous 

Erecting  and  Dismantling  Snow  Fence 

Vacation  and  Holidays— Per  Diem  Employees 

Sick  Leave — Per  Diem  Employees 

Vacation  and  Holidays — Salary  Maint.  Employees. 
Sick  Leave— Salary  Maint.  Employees 


Total 


f  4, 333. 14 
1,194.50 

321.26 
1,215.04 

510.63 
4,752.27 

388.04 
2,372.15 

$2,731.79 

734.68 

175.55 

367.82 

52.40 

1.782.08 

37.32 

3,152.30 

?15,087.03 

$9,033.94 

14,687.80 
2.516.48 
5,239.55 

$4,435.23 
2,671.16 
8,747.64 
2,106.33 

366.99 

1,376.88 
221.42 

72.77 
2,546.80 

78.08 
3,111.51 

§15,430.39 

$22,748.25 

52,077.34 
2,177.14 
3,859.34 

$1,969.77 
2,967.2,5 
9,252.53 

173.17 

1,016.01 

1,897.95 

$9,129.83 

$16,260.67 

$4,923.58 

979.60 

1,786.76 

56,362.06 
481.21 
265.75 

196.43 
34.66 

422.12 

352.62 
4,109.52 

554.72 
5,537.42 

512,383.17 

$13,623.28 

$4,160.95 
3,038.00 
54.94 
575.63 
387.83 
23.48 
56.23 
1,136.60 

519,577.70 
4,614.76 

358.23 
2,395.24 
1,343.85 
1,639.11 

248.89 
1,916.53 

19,433.66 

$32,094.31 

$5,621.27 
5,396.16  - 
1,253.43 
1,787.53 

$7,106.01 
1,364.85 
4,078.67 
3,181.73 

972.16 
227.53 

673.26 
237.40 

539.89 
5,040.89 

2,069.32 

4,958.86 

211.85 

57.89 

226.58 

136.22 

$20,838.86 

$24,302.64 
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AOCODNT 

Number 


MAINTENANCE  COSTS 

July  I,  1944  to  June  30,  1943  and  July  1,  1945  to  June  30,  1945 
AocoDNT  Title 


Exhibit  4 


38 

381-2 

382-2 

383-2 

384-2 

385-2 

386-2 

386A-2 

387-2 

388-2 

389-2 

387  A -2 

387B-2 

387C-2 

387D-2 


38 

381-3 
382-3 
383-3 
384-3 
385-3 
386-3 
386  A -3 
387-3 
388-3 
389-3 
387A-3 
387B-3 
387C-3 
387D-3 


38 

381-4 

382-4 

383-4 

384-4 

385-4 

386-4 

386-\-4 

387-4 

388-4 

389-4 

387-A-4 

387-B-4 

387-C-4 

387-D-4 


38 

381-5 
382-5 
383-5 
384-5 
385-5 
386-5 
386-A-5 
387-5 
388-5 
389-5 
387- A -5 
387-B-5 
387-C-5 
387- D -5 


Traffic  Service— District  No.  2: 

Higliuay  Markers 

Surface  .Marking  (CJiiidc  Lines) 

Snow  Removal 

Ice  Treatment 

Whitewashing 

Traffic  Count 

Traffic  Light.s 

Skid-proofing — Killefer  Disc 

Miscellaneous 

Erecting  and  Dismantling  Snow  Fence 

Vacation  and  Holidays— Per  Diem  Employees 

Sick  Leave — Per  Diem  Employees     

Vacation  and  Holidays  -Salary  Maint.  Employees. 
Sick  Leave — Salary  Maint.  Employees 


Total 


Traffic  Service— District  No.  3: 

Highwa.v  Markers 

Surface  Marking  (Guide  Lines) 

Snow  Removal 

Ice  Treatment 

Wliitewashing 

Traffic  Count   

Traffic  Lights  

Skidproofing — Killefer  Disc 

Miscellanecus  

Erecting  and  Dismantling  Snow  Fence 

N'acation  and  Holida.\s — Per  Diem  Employees.. 

Sick  Leave — Per  Diem  Employees 

Vacation  and  Holidays — Salary  Maint.  Employe 
Sick  Leave — Salary  Maint.  Employees 


Total. 


Traffic  Service — District  No.  4: 

Highway  Markers 

Surface  .Marking  (Guide  Lines) 

Snow  Removal 

Ice  Treatment   

Whitewashing   

Traffic  Count   

Traffic  Liglits       

Skidproofing — Killefer  Disc 

Miscellaneous     

Erecting  and  Dismantling  Snow  Fence 

Vacation  and  Holidays— Per  Diem  Employees 

Sick  Leave — Per  Diem  Employees 

Vacation  and  Holidays— Salary  Maint.  Employees 
Sick  Leave — Salary  Maint .  Employees 


TotaL 


Traffic  Service — District  No.  5: 

Highway  Markers 

Surface  Marking  (Guide  Lines) 

Snow  Removal 

Ice  Treatment 

Whitewashing 

Traffic  Count 

Traffic  Lights 

Skid-proofing- Killefer  Disc 

Miscellaneous 

ICrecting  and  Dismantling  Snow  Fence 

Vacation  and  Holidays— Per  Diem  Employees.. 

Sick  Leave — Per  Diem  Employees     

Vacation  and  Holidays— Salary  Maint.  Employ* 
Sick  Leave — Salary  Maint.  Employees 

Total 


$9,771.18 
10,310.02 
3,273.44 
21,584.67 


$11,341.99 
3,803.16 
8,768.20 
13,172.84 


936.44 

645.14 

3.74 

1,498.22 

9,903.80 

775.83 

2,091.16 

C.96 

5,878.54 
9,541.41 

422.88 

170.63 

531.76 

193.86 

$57,926.65 

$56,699.22 

$15,644.32 

8,482.63 

13,223.42 

30,470.65 

35.48 

$22,966.07 
19,2C1..32 
15,eC9.90 
30,079.84 

1,274.18 

7,309.38 

5.87 

1,259.84 

15,664.52 

1,334.08 

7,518.32 

166.12 

8,816.36 

16,435.51 

749  98 

437  28 

458.88 

225  27 

$93,370.29 

$123,998.93 

$16,169.33 

9,906.92 

14,039.67 

32,051.47 

$21,302.94 

14,416.85 

13,938.95 

22,069.28 

6  55 

2,112.68 

8,508.56 

5.01 

1,858.65 
10,966.55 

769.64 
7,064.45 

6,152.68 

9,209.73 

549.59 

530  58 

596.94 

589.11 

$90,627.73 

$102,188.40 

$9,594.89 
3,412.10 
3,155.49 

14,924.75 

$10,276.99 
2,690.09 
11.517.10 
13,306.49 

455.78 
3,200.51 

256.64 
3,684.67 

1,343.81 
6,827.52 

9,916.26 
9,264.64 

971  48 

703.24 

963  58 

1,136.40 

$42,914.94 

$70,687.58 
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Account 
Number 


MAINTENANCE  COSTS 

July  1,  1944  to  June  30,  1945  and  July  1,  1945  to  June  30,  1946 
Account  Title 


1945 


Exhibit  4 


1946 


38  TrafiBc  Service — District  No.  6: 

381-6  Highway  Markers 

382-6  Surface  Marking  (Guide  Lines) 

383-6  Snow  Removal 

384-6  Ice  Treatment 

385-6  Whitewashing 

386-6  Traffic  Count 

386-A-6  Traffic  Lights 

387-6  Skid-proofing — ICillefer  Disc 

388-6  Miscellaneous   

389-6  Erecting  and  DismantUng  Snow  Fence 

387-A-6  Vacation  and  Holidays— Per  Diem  Employees 

387-B-6  Sick  Leave — Per  Diem  Employees 

387-C-6  Vacation  and  Holidays — Salary  Maint.  Employees. 

387-D-6  Sick  Leave — Salary  Maint.  Employees 

Total 


$10,355.11 
14,095.89 
42,120.87 
40,150.91 

517,501.84 

12,985.56 

22,882.86 

50,334.49 

21.66 

969.63 
463.14 

1,219.80 

329.62 

6.90 

2,400.22 
14,890.69 

6,714.00 

19,550.97 

662.93 

545.09 

1,012.53 

653.47 

$125,446.46         $134,421.72 


39  Maintenance  of  Bridges  (over  20  ft.  spany  and  Grade  Separations: 
District  No.  1: 

391-1  Floors 

392-1  Balustrade  or  Head  Wall 

393-1  -Abutments  and  Piers 

394-1  Steel  Superstructure 

395-1  Painting 

396-1  Lighting  

397-1  Operation  of  Draw — (Labor  and  Power) 

398-1  Telephone  Bills 

399-1  Miscellaneous 

Total 


$311.55 

$371.29 

221.81 

171.46 

56.40 

1,356.74 

102.05 

4.05 

75.56 

151.78 

2,728.14 

3,446.95 

24,211.53 

29,062.46 

75.37 

66.00 

358.92 

826.86 

$28,141.33 


535,457.59 


39  Maintenance  of  Bridges  'over  20  ft.  span)  and  Grade  Separations: 
District  No.  2: 

391-2  Floors 

392-2  Balustrade  or  Head  Wall 

393-2  Abutments  and  Piers 

394-2  Steel  Superstructure 

395-2  Painting 

396-2  Lighting 

397-2  Operation  of  Draw  (Labor  and  Power) 

398-2  Telephone  Bills 

399-2  Miscellaneous ...  

Total 


58,642.12 

$121.62 

268.85 

153.64 

5.801.03 

45.27 

26.14 

335.21 

19.23 

3,216.64 

3,645.09 

20,705.03 

21,317.02 

104.55 

94.43 

1,207.35 

133.52 

$40,306.92 


$25,529.8 


39  Maintenance  of  Bridges  (over  20  ft.  span;  and  Grade  Separations: 
District  No.  3: 

391-3  Floors   

392-3  Balustrade  or  Head  Wall 

393-3  .\butments  and  Piers 

394-3  Steel  Superstructure 

395-3  Painting 

396-3  Lighting 

397-3  Operation  of  Draw  (Labor  and  Power) 

398-3  Telephone  Bills 

399-3  Miscellaneous 

Total 


51,769.24 

53,660.47 

133.96 

56.90 

236.17 

246.30 

444.78 

13.35 

109.85 

2.169.77 

1,702.42 

9,492.76 

10,533.43 

8.20 

35.06 

188.23 

391.41 

$14,011. 


517.180.62 


.39  Maintenance  of  Bridges  (over  20  ft.  span;  and  Grade  Separations: 
District  No.  4: 

391-4  Floors 520.22 

392-4  Balustrade  or  Head  Wall 169.62 

393-4  Abutments  and  Piers 

394-4  Steel  Superstructure 

395-4  Painting 

396-4  Lighting 

397-4  Operation  of  Draw  (Labor  and  Power) 

398-4  Telephone  Bills 

399-4  Miscellaneous 

Total $2, 868 .  85 


2,571.43 
36.43 


ri.15 


51,116.91 
406.94 
140.21 

1.45 

2,730.39 
14.50 

79^80 

$4,490.20 
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July  1,  J944  to  June  30.  1945  and  July  1,  1945  to  June  30.  1940 

.\0C0UNT 

NtjMBER  Account  Title  1945  1946 

39  Maintenance  of  Bridges  (over  20  ft.  span)  and  Grade  Separations: 
District  No.  5: 

391-5  Floors 

392-5  Balustrade  or  Head  Wall 

393-5  Abutment.s  and  Piers 

394-5  Steel  Superstructure 

395-5  Painting 

396-5  LightinK       

397-5  Operation  of  Draw 

398-5  Telephone  Bills 

399-5  Miscellaneous 


Total. 


39  Maintenance  of  Bridges  lover  20  ft.  span)  and  Grade  Separations: 
District  No.  <>: 

391-6  Floors   

392-6  Balustrade  or  Head  Wall 

393-6  Abutments  and  Piers 

394-6  Steel  Superstructure 

395-6  Painting  

396-6  Ligliting 

397-6  Operation  of  Draw 

39S-6  Telephone  Bills 

399-6  Miscellaneous 


Total. 


ir.^LICS  INDICATE  RED  FIGURES. 


1134.01 
104.22 

$230.61 

1,092.24 

6.30 

424.83 

1,092.88 

200.12 

381.25 

1,226.33 

209.09 

87.67 

$3,063.57 

$2,125.98 

$1,254.72 

112.86 

735.45 

6.92 

79.78 

$1,666.48 
159.70 
769.99 
78.19 

747.15 

778.58 
.88 

1.30 

485.62 

Sei.51 

$3,423.80 

$3,089.31 
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BALANCE  SHEET  AT  JUNE  30,   1946 

ASSETS                                                                        This  Year  Last  Year  ^^^^^^J^ 

Cash  (General)            816,720,255.05  $15,666,669.35  $1,053,585.70 

Cash  (Ref uDding  Bond  Issue  of  1938) 24, 786 .16  24, 786. 16    _ ^. 

Cash  (Chesapeake  Bav  Ferrv  System  Improvement  Bonds) 1, 171.294.78  1,171,294.78 

Cash  (C.B.F.S.  Improvement  Bonds— Debt  Service  Fund) 117,457.72  117,457.72 

Total  Cash $18,033,793.71  $15, 691,455.51  $2,342,338.20 

Truck  License  Fees  Collectible  for  Bond  Retirement $6,946,000.00  $7,481,000.00  $535,000.00 

Revenue  collectible  in  future  years  from  Chesapeake  Bay  Ferry  System  and 

if  Gasoline  Ta.xes,  for  Bond'Retirement 2,390.000.00  970,000.00  1,420,000.00 

Total  Revenue  Collectible  for  Bond  Retirement $9,336,000.00  $8,451,000.00  $885,000.00 


Receivables  and  Advances: 

Accounts  Receivable $20,538.84  122,442.92  %1.904.0S 

Sundry  Participation  in  costs(contra) 121,645.11  175,684.26  54,039.15 

Funds  Advanced  for  Construction 5.713,817.40  5,207,409.53  506,407.87 


Total  Receivables  and  Advances $5,856,001 .35         $5,405,536.71  $450,464.64 

Encumbered  Funds— Refunding  Bonds— 1938 $10,000.00  $10,000.00     


Materials  and  Supplies $564,522.91  $500, 782.65  $63,740.26 

Authorized  Provisions  for  Expenditure  from  Funds,  including  Construction 

Work  in  Progress                                  $19,141,921.21  $16,467,938.65  $2,673,982.56 

Less:  Authorized  and  Contract  Obligations— Unpaid 9.775.965.70  4.627,897.85  5,148,067.85 

Remainder $9,365,955.51  $11,840,040.80  %2, 474-085. 29 

Cement  Purchased  for  Construction 130.54  308.66  178.12 

Total  Charges  to  Funds  on  Uncompleted  Projects $9,366,086.05  $11,840,349.46  $2,474,263.41 

First  National  Bank— Coupon  Agents— Interest  Payable— 1934  Bond  Issue $1,600.00  $1,600.00     

Mercantile    Trust    Co.— Couix)n    Agents— Interest    Payable— 1941    Refunding 

Bonds 134,035.00  69,727.50  64,307.50 

Baltimore  NationalBank—CoujXJn  Agents— Interest  Payable— Chesapeake  Bay 

Ferry  System  Improvement  Bonds 9,375.00        9,375.00 

Total $145,010.00  $71,327.50  $73, 682.50 

Properties: 

Roals                                           $187,253,960.10  $183,196,238.44  $4,057,721.66 

Bridges— Since  May  1929 16,068, 785.57  15.537, 159.85  531, 625.72 

(irade  Eliminations: 

From  State  Funds 5,327,463.43  5, 327,463.43     

From  Contributed  Funds 1,739.021.81  1,739,021.81     

Lands  and  Buildings 627,913.88  621, 717.33  6, 196.55 

.\ccounting  and  Commercial  Properties 95.535.60  93,687.04  1,848.56 

Operating  Engineers  Properties 107, 853.26  105, 582.95  2,270.31 

Plans  and  Survey  Properties 56,552.51  52,609.13  3,943.38 

Storeroom  and  \  ard  Properties 163,693.42  148,945.47  14,747.95 

Laboratory  Properties 30.666.45  29,588.92  1,077.53 

Tran.sportation  Equipment 119,923.31  119.923.31     

Coastruction  Efjuipment 2,591,152.72  2. .355, 249. 17  235,903.55 

Small  Tools  and  Equipment 442,529.25  441,532.39  996.86 

Signs  and  Markers 189,683.58  187,753.39  1,930.19 

Total  Properties $214,814,734.89  $209,956,472.63  $4,858,262.26 

Total  .\ssets $258,126,148.91  $251,926,924.46  $6,199,224.45 
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(Exhibit  51 


Increase 
Decrease 


Fund  Accounts  of  the  Commission : 

Revenue  Accounts  (Credit  Balances) $33,085,292.75 

Deferred  Credits: 

Sundry  Participation  in  costs  (contra) 121,(545.  II 

.\ccounts  Receivable,  subject  to  collection 20, 538.84 

Construction — Federal  Covcrnnient OS,  141 . Iti 

Bond  Interest  Payables-  li»34  Bond  Issue 1 .  (iOO.OO 

Bond  Interest  Payable— 1941  Bond  Issue 134,035.00 

Bond  Interest  Payable — C.B.F.S.  Improvement  Bonds 9,375.00 

ToUl 

State  Treasurer's  Working  Fund 

Proceeds  of  sale  of  Refunding  Bonds,  for  premium  and  surplus 

Proceeds  of  sale  of  Refunding  Bonds,  to  redeem  outstanding  4%  Bonds 

Outstanding  State  Roads  Coniinission  of  .Maryland  49f)  Bonds 

Outstanding  Slate  Roads  Commission  of  Maryland  1941  Refunding  Bonds 

Outstanding  ( 'hesapeake  Bay  Ferry  System  Bonds . 

Outstanding  Chesapeake  Bay  Ferrj^  System  Improvement  Bonds. . 

Worth  of  Possessions '. 


$32,627,434.41 

175,684.25 
22,442.92 

287, 776. 5S 

1,600.00 

69,727.50 


$457,858.34 

54.osy.i5 

l.OOi.OS 
'.ilO,6S5.42 

64,307;50 
9,375.00 


$33,440,627.86 

$33,184,665.67 

$255,962.19 

$500,000  00 

$300,000.00 

$200,000.00 

$14,786.16 

$14,786.16 
10,000.00 

10,000.00 

$24,786.16 

$24,786.16 

$10  000  00 

$10,000.00 

7,481,000.00 

970,000.00 

s.      6,946,000.00 
890  000  00 

toS.i.OOO.OO 

1,500,000.00 

1  500  000  00 

$9,346,000.00 

$8,461,000.00 

$885,000.00 

$214  814  734  89 

$209,956,472.63 

$4,858,262.26 

Total  Liabilities 


258,126,148.91 


251,926,924.40 


6.199.224.45 
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FUND  STATEMENT,  SHOWING  CASH  BALANCES 
AND  REMAINING  UNENCUMBERED  BALANCES, 

AT  THE  CLOSE 


Funds  Directly  Applicable  to  Road  Purpose: 

County  Accdunts-^Group  No.  1 — for  maintenance  of 
county  system  of  roads,  approi>riations  to  incorpor- 
porated  towns,  debt  service,  and  construction  of  lat- 
eral and  farm-to-market  roads  on  the  county  system: 
Counties: 

Allegany 

'■■■•<■  Anne  Arundel  

■     Baltimore 

Calvert 

Caroline 

Carroll : 

("ecil 

Charles :  ■  •  • 

Dorchester  

Frederick - 

Carrett   '  ■  

Harford 

Howard 

Kent  "J.!...;'. 

-  Montgomery 

Prince  George's   '. ; 

Queen  Anne's 

St.  Mary's 

Somerset 

Talbot 

Washington 

W  icomico 

Worcester 

Baltimore  City 


Overdrawn  Balances 
Credit  Balances 


Net  Position. 


li  Gasoline  Tax— Grade  Elimination— Group  No.  2 — for 
construction  of  major  projects — State  System  only: 

03      Grade  Elimination 

043     Federal    Grade    Elimination — 1939 — with     State 

Funds 

051     Federal    Grade    Elimination — 1941 — with    State 

Funds 

030     Regular    Federal    Aid — 1938— with    equal    State 
Funds 

033  Regular    Federal    Aid— 1939— with    equal    State 
Funds 

034  Regular    Federal    Aid— 1940— with    equal    State 

I'unds 


Overdrawn  Balances. 
Credit  Balances 


Net  Position. 


P'ederal  I'unds — Group  No.  3 — for  construction  of  new  proj- 
ects, including  grade  eliminations,  roads,  bridges,  and 
secondary  roads: 

053  Federal  Grade  Eliminations — 1942 — with  State 
Funds  

055  Federal  Grade  Eliminations— 1943— with  State 
Funds 

040  Regular  l''ederal  Aid — 1941 — with  equal  State 
l'"unds  

052  Regular  Federal  Aid— 1942— with  equal  State 
I'lmds 

056  Regular  Federal  Aid — 1943 — with  equal  State 
Funds  

027     Flood  Relief,  State  and  Federal  Appropriations.. . 

054  Federal  Appropriation.s  -1942 — for  Secondary 
Roads 

057  Federal      Appropriations— 1943 — for      Secondary 

Roads 


Overdrawn  Balances 
Credit  Balanoos 


Net  Position. 


Balance  in 
the  Revenue 

Accounts  at 
June  30,  1945 


155,342.24 

399,574.98 

581,091.09 

32,500.28 

97,039.67 

225,677.91 

128,966.16 

133,743.39 

127,638.79 

243,747.48 

196,695.52 

124,245.12 

74,351.91 

84,847.21 

174,335.48 

i,i>6l.!S 

97,360.50 

1,405.40 

49,535.23 

32,655.95 

136,801.63 

46,926.34 

50,384.88 

1,082,219.56 


$4,!)ei.i8 

4,177,086.72 


54,172,125.54 


$3,032,528.00 

109,478.73 
180,393.04 
275,140.23 
193,485.94 
13,227.76 


$770,726.62 
3,032,528.00 


52,261,801.38 


S193, 
■50, 

467, 
1,168, 

1,214, 

82, 

153, 
197, 


876.30 
000.00 
723.23 
494.79 

021.59 

040.20 

,168.00 
,984.00 


$82,040.20 
3,445,267.91 


13,363,227.71 


Authorized 
Provisions 


$65,050.00 

383,473.83 

588,593.55 

27,360.12 

80,595.92 

211,555.87 

121,278.41 

136,593.60 

108,964.36 

.    239,218.91 

193,040.69 

119,061.90 

70,730.78 

62,540.99 

167,139.49 

51,480.40 

91,667.67 

23,542.04 

51,156.28 

33,983.53 

129, 911. .38 

53,594.75 

53,127.65 

1,027,818.14 


14,091,480.26 


$26,061.83 


$26,061.83 


.?513, 996.02 


951,273.67 
319,809.25 


123,165  00 


$1,908,243.94 


Adjusted 

Contract 

Obligations 


$29,850.00 

249,386.91 

374,444.93 

25,767.43 

76,008.38 

81,496.20 

97,723.97 

127,800.93 

106,714.59 

27,111.96 

49,424.52 

15,943.93 

5,882.21 

58,787.99 

42,923.51 

11,910.05 

89,220.64 

17,234.26 

50,142.19 

25,094.69 

7,702.47 

44,269.61 

32,788.53 

63,330.95 


Disburse- 
ments to  be 
Deducted 

from 
Revenue 


$1,679,072.99 


$42,792.40 
1,096.10 


14,684.66 

55,044.66 

364.02 


$115,781.8 


$298.53 
66,670.73 


179,979.37 

15,672.79 


23,450  97 


$254,129.75 


$35,200.00 

134,086.92 

214,148.62 

1,592.69 

4,587.54 

130,059.67 

23,554.44 

8,792.67 

2,249.77 

212,106.95 

143,616.17 

135,005.83 

64,848.57 

3,753.00 

124,215.98 

39,570.35 

2,447.03 

6,307.78 

1,014.09 

8,888.84 

122,208.91 

9,325.14 

20,339.12 

964,487.19 


Cash  Status 

of  P'unds  after 

Deducting 

Payments 

Made  but  Not 

Deducted 
from  Revenue 


$2,412,407.27 


$68,854.23 
1,996.10 


14,684.66 

55,944.66 

364.02 


$141,843.67 


$298.53 
447,325.29 


771,294.30 
335,482.04 


99,714.03 


$1,654,114.19 


$20,142.24 

265,488.06 

366,942.47 

.30,907.59 

92,4.52.13 

95,618.24 

105,411.72 

124,950.72 

125,389.02 

31, 640. .53 

53,079.35 

10,760.71 

9,503.34 

81,094.21 

50,119.50 

44,. ^31. .53 

94,913.47 

4,902.38 

48,521.14 

23,767.11 

14,592.72 

37,601.20 

30,045.76 

117,732.37 


$60,194.62 
1,819,912.89 


$1,759,718.27 


$2,963,673.77 
111.474-^0 
180,393.94 
289,824.89 
248,430.60 
13,591.78 


$843,716.06 
2,963,673.77 


$2,119,957.71 


193, 

50, 

467, 

721, 

442, 
417, 


876.30 

000.00 

424.70 

169.50 

727.29 
522.  U 

,168.00 

,269.97 


t4!7, 
2,126, 


522  24 
635! 76 


$1,709,113.52 
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IN  THE  FUND  ACCOUNTS  AT  JUNE  30,   1945 
AFTER  SATISFYING  ALL  OBLIGATIONS 
OF  THE  YEAR 


Exhibit  5 
Schedule  1 


Total 

Authorized 

Provisions  on 

Uncompleted 

Projects 

Disburse- 
ments made 
in  Excess  of 

Authoriza- 
tions 

Total 

Encumbrances 

Recorded  and 

Unrecorded 

Balance 
Unpaid  on 
Recorded 
and  Unre- 
corded  En- 
cumbrances 

Condition  of 
Funds  after 
Paying  All 
Obligations 

Anticipated 
Revenue  at 
June  30,  1945 

Revenue 
Transfers 

Total  Antici- 
pated Reve- 
nue and  In- 
crements to 
Funds  at 
June  30,  1945 

Approximate 

Balance 

Available  for 

Expenditures 

at  June  .30, 

1945 

165,050.00 

$65,050.00 
394,721.65 
588,593.55 

$29,850.00 
260,634.73 
,•174.444.93 

$0,707.76 
4,853.33 
7,502.46 
4,247.47 

11,856.21 
6,796.94 

10,171.75 

11.303.10 

17,670.08 
4,411.10 
6,735.77 

23,64il.80 
2,999.13 

18,753.22 
7,195.99 

62,577.70 
3,245.80 

27,574.i6 
2,621.41 

10,216.42 
6,890.25 

12,690.14 
2,742.77 

54,401.42 

$9,707.76 
4,853.33 

383,473.83 

11,247.82 

588,593.55 

7,502.46 
4,247.47 
11,856.21 

27,360.12 
80,595.92 

892.69 
4,587.54 
7,325.10 
17.859.50 
8,452.89 
1,004.35 

28,252.81!          26,660.12 
85,183.461          80.595.92 

211,555.87 

218,880.97 
139,137.91 
145,046.49 
109,968.71 

88,821.30 
115,583.47 
136,253.82 
107,718.94 
27,229.43 
59,815.12 
12,889.18 
6.504.21 

(),  796.94 

121,278.41 

10,171 .75 

136,593.60 

11,303.10 

108,964.36 

17,670.08 

239,218.91 

117.47:          239,336.38 
10,390.601          203,431.29 

15,897.29 

15,897.29 

20,308.39 
6,735.77 

193,040.69 

119,061.90 

28,833.11 

622.00 

3,553.00 

147,895.01 
71,352.78 

23,649.80 

70,730.78 

2,999.13 

62,540.99 

66,093.991          62,340.99 
167,139.49           42,923.51 
57,616.52           18,046.17 
94,114.70'          91.667.67 

18,753.22 

167,139.49 

7  1<)5  99 

51,480.40 

6,136.12 
2,447.03 
5,437.82 
1,000.36 
8,888.84 

62,577.70 

91,667.67 

3,245.80 

23,542.04 

28,979.86 
52,156.64 
42,872.37 
129,911.38 
59,616.48 
53,127.65 
1,027,818.14 

22,672.08 
51,142.55 
33,983.53 
7,702.47 
50,291.34 
32,788.53 
63,330.95 

27,574.46 

51,156.28 

2,621.41 
10,216.42 

6,890.25 
12,690.14 

2,742.77 
54,401.42 

33,983.53 

129,911.38 

53,594.75 

6,021.73 

53.127.65 

1,027,818.14 

$187,493.63 
159,218.23 

14,091,480.26 

5124,817.97 

$4,216,298.23 

$1,803,890.96 

$44,172.69 

$15,897.29 

$15,897.29 

$28,275.40 

26,061.83 

43,123.03 
1,996.10 

69,184.86 
1,996.10 

330.63 

2,963,-343.14 

111,474.80 
180,393.94 
289,824.89 
248,430.60 
13,591.78 

182,786.38 

182,786.38 

3.146,129.52 
111,474.85 
54,607.94 
289,824.89 
248,430.60 
13,591.78 

125,696.00 

125,696.00 

14,684.66 

55,944.66 

364.02 

14,684.66 

55,944.66 

364.02 

V. 

140,000.00 

no, 000. 00 

$718,020.00 
3,146,129.52 

126,061.83 

1116,112.47 

$142,174.30 

$330.63 

$2,119,627.08 

$448,482.38 

$140,000.00 

$308,482.38 

$2,428,109.46 

193,876.30 

50,000.00 

467,424.70 

648,733.57 

196,832.62 

430,590.74 

153,168.00 
74,819.00 

12,643.51 

101,144.30 

157,169.47 

109,124.00 

471,660.71 
713,560.00 

12.643.51 

101.144.30 

157.169.47 

109.124.00 

471.660.71 
713.560.00 

206,519.81 
151,144.30 
624,594.17 
757  857  57 

298.53 

5.765.20 

65,915.30 
28,750.29 

298.53 

519,761.22 

1.017,188.97 
348,559.54 

513,996.02 

72,435.93 

245,894.67 
13,077.50 

951,273.67 

668,493.33 
282  960  26 

319,809.25 

153,168.00 
198,134.54 

123,165.00 

123,165.00 

23,450.97 

123,315.54 

123.315.54 

$3,042,871.98 

$1,908,243.94 

$100,729.32 

$2,008,973.26 

$354,859.07 

$1,354,254.45 

$1,688,617.53 

$1,688,617.53 

$3,042,871.98 
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FUND  STATEMENT  OF  CASH  BALANCES 
AND  REMAINING  UNENCUMBERED  BALANCES 

AT  THE  CLOSE 


State  Roads  Commission  Construction  Fund — Group  No. 
4 — for     construction    of    roads    and    bridges — Primary 
System : 
022     Federal     Grade    Elimination— 1938— with    State 

Funds 

Federal    Grade    Elimination — 1940 — with    State 

Funds 

Ocean  City  Special 

Studies  of  the  Baltimore-Washington  Boulevard 

(Harbor  Bridge  I 

Planning  of   Franklin  St  .-Baltimore-Washington 

Boule\-ard  Freeway ■      .  ■ 

Revenue   for   approach   to    Susquehanna   River 

Bridge 

Bond  Income  for  the  construction  of  ferry  terminal 

at  Sandy  Point  (Completel 

071-1    Bond  Income  for  the  construction  of  approaches 

to  terminal 

062-2    Chesapeake  Bay   Ferry   System — expenditures 
chargeable  to  Trustee 

077  Preliminary  Engineering— 24  Post-war  projects  and 
Highway  Planning  

078  Reconstruction  of  Claiborne  Pier 

078-1     Dredging  of  Matapeake  Ferry  channel  (Com- 
plete)   

075    Post-war  Planning  of  Freeway— Smallwood  St.  to 
Philadelpiiia  Road 


044 


019 
061 


068 
048 


071 


Balance  in 
the  Revenue  '   Authorized 

Accounts  at       Provisions 
June  30,  1945 


$268,278.57 


219.S67.17 
64,621.36 


Overdrawn  Balances 
Credit  Balances 


Xet  Position 


Access  Road  Funds,  including  proceeds  of  S.R.C.  Bonds — 

Group  No.  5 — for  construction  of  Military  Access  Roads: 

060    Revenue  for  the  construction  of  Middle  River 

Underpass 

066    Expenditures  for  Military  Access  Roads 

069     Strategic  Network— Defense  Highway  Act— Sec- 
tion 4     , 

Bond  Income  for  new  construction  and  highway 


072 
073 


improvements 

Bond  Income  for  needed  con.struction  and  bond 


Overdrawn  Balances. 
Credit  Balances  


Net  Position. 


Reconstruction  Funds  of  The  State  Roads  Commission- 
Group  No.  6 — for  maintenance  of  the  State  system  of 
roads,  reconstruction,  betterments  and  additions,  and  to 
equalize  Federal  Aid  construction  funds: 

01       Maintenance •  • . . 

Contingent  Maintenance— If  f!a-soline  Tax  from 

.July  1,  1943    .  

Reconstruction 

Contingent  Fund  

Sign  Permit  Revenue 

Fri.son  LaVior  .appropriation  . .  • 

National  Defense  Projects  (State  Guard  Detail) 


017 
024 
067 


Overdrawn  Balances. 
Credit  Balance-s 


Net  Position 


Funds  Not  .•\\  ailahle  kok  Dikkct  Road  Pcrposes: 
Working  Fund— Accumulate<i — Group   \o.  7— for  as- 
sisting in  financing  transactions,  particularly  to  aug- 
ment cash  position: 
Application  of  Federal  Funds  to  County  projects 


$13,800.00 

160.000.00;         151,723.65 

106, 721. 00'         104,836.45 

i 
331,905.2 


41,708.18 


25,500.00 


$219,367.17 
998,734.38 


$779,367.21 


1,011,166.33 


275,000.00 
47,307.57 


$1,693,834.00 


716.134.76  8,780.25 

2,484,034.21      5,432,540.03 


2,000,000.00 
750,959.81 


525,386.26 


Adjusted 

Contract 

Obligations 


Disburse- 
ments to  be 
Deducted 

from 
Revenue 


Cash  Status 

of  Funds  after 

Deducting 

Payments 

Made  but  Not 

Deducted 
from  Revenue 


t'.i.lo 
2,. 326. 04 


28,430.04 
20,063.96 


137,768.53 


133,401.53 

10,8.56.21 


1311,124.74 


3,520.20 
425,060.12 


485,891.41 


S9.15 
11,473 


123,293.61 
174,772.49 


873,397.80 


141,598.47 
58,163.78 


$1,382,709.26 


5.260.05 
5,007,479.91 


39,494.85 


$268,278.57 

219,376.32 
53,147.40 

36, 706. 39 

68,051.49 

331,905.27 


831,689.62 


116,098.47 
38,163.78 


$1,293,379.68 
690,037.63 


$716,134-76 
5,234,994.02 


$4,518,859.26 


$1,878,963.91 
8,575,075.19 


8.276.68 

66,875.01 

8. -564. 10 


$75,439.11 
10,462,315.78 


$10,386,876.67 


$957,724.99 


$5,966,706.54 


$1,652,410.02 


$1,823,887.09 


$957,724. 


$914,471.73 


$540,125.42 


86,721.41 


$5,052,234.81 


$1,112,284. 


84,755.66 


$626,846.83 


$957,724.99 


$1,197,040.26 


721,394.81 
2,523,445.70 

39.494-85 

2,000,000.00 

750.959.81 


2.750,959.81 


$333,375.55 


$1,878,963.91 
7,462.790.59 


8,276.68 

151,630.67 

8.564. 10 


$160,194.77 
9,350,031.18 


$9,189,836.41 


$957,724.99 


ITALICS  IJfDICATE  RED  FIQUBE3. 
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IN  THE  FUND  ACCOUNTS  AT  JUNE  30,   1945 
AFTER  SATISFYING  ALL  OBLIGATIONS 
OF  THE  YEAR  (Continued) 


Exhibit  6 
Schedule  1 


Total 

Authorized 

Provisions  on 

Uncompleted 

Projects 

Disburse- 
ments made 
i   in  Excess  of 
Authoriza- 
tions 

Total 

Encumbranceb 

Recorded  and 

Unrecorded 

1      Balance 
'    Unpaid  on 
Recorded 
{    and  Unre- 
corded En- 
cumbrances 

Condition  of 
1     Funds  after 
Paying  AH 
Obligations 

Anticipated 

Revenue  at 

June  30,  1945 

Revenue 
Transfers 

Total  Antici- 
pated Reve- 
nue and  In- 
crements to 
Funds  at 

June  30,  1945 

Appro.ximate 

Balance 

A\ailable  for 

Expenditures 

at  .June  30, 

1945 

$268,278.57 

S19,S76.S2 
48,198.72 

8,225.56 

!)o,590.61 

331,905.27 

$268,278.57 

169. 976. oi 
48  196  72 

19.15 
2,624.64 

50.79 

7,475.16 

$9.15 
16,424.64 

151,774.44 

202,311.61 

$49,399.78 

$49,399.78 

;i3,soo.oo 

$4,950.68 
28,480.83 
27,539.12 

151,723.65 

$140,000.00 

140,000.00 
59,721.00 

148,225.56 
35  869  61 

194,836.45 

59,721.00 

331,905.27 

1,011,  l(i6. 33 

15,549.38 

59,771.29 
10,856.21 

1,020,715  71           1.53.317.91 

985,007.53 

985  007  53 

275,000.00 
47,307.57 

334,771.29 
58,163.78 

193,172.82 

SOU  J7 1.29 
58,163.78 

301,958.00 

301,958.00 

7,31S.g9 
58  163  78 

90,000.00 

90,000.00 

90,000.00 

SI  256  330  75 

886,606.12 

$1,693,834.00 

196,336.62 

$1,790,170.62 

$407,461.36 

tl,010,80S.41 

$501,078.78 

$140,000.00 

$641,078.78 

$369,724.63 

8,780.25 

29.81 
167,780.85 

8,810.06 
5,600,320.88 

525,386.26 

3,550.01 
592,840.97 

485,891.41 

724,9U-82 
3,116,286.67 

525,386.26 

2,000,000.00 

750,959.81 

724,944-82 
632,033.78 

317  334  26 

5,432,540.03 

2,484,252.89 
208,052.00 

2,484,252.89 
208,052.00 

525,386.26 

2,000,000.00 
750,959.81 

$1,674,312.86 
2  750  959  81 

15,966,706.54 

$167,810.66 

$6,134,517.20 

$1,082,282.39 

tl,615.657.9i 

$2,692,304.89 

$2,692,304.89 

$1,076,646.95 

1,878,963.91 
6,385,017.44 

1  .S7,s  963.91 

1,652,410.02 

537,647.73 

2,190,057.75 

1,077,773.15 

19,867.00 

19,867.00 

0,304,884.44 
100  000.00 

8,276.68 
24/,  803.. 99 

8,276.68 
241  803.99 

171,477.07 

3,451.91 

174,928.98 

90,173.32 

8,564.10 

8,664.10 

$250,368.09 
8,292,125.03 

11,823,887.09 

$541,099.64 

$2,364,986.73 

$1,167,946.47 

$8,021,889.94 

$19,867.00 

$19,867.00 

$8,041,756.94 

$957,724.99 

$957,724.99 

$957,724.99 

1 

1 
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FUND  STATExMENT  OF  CASH  BAI.ANCES 
AND  REMAINING  UNENCUMBERED  BALANCES 

AT  THE  CLOSE 


Debt  Service  Fuads  and  Special  Accounts — Group  No.  8 — 
for  the  establishment  of  legal  reserves,  particularly  bond 
obligations  of  the  State  Roads  Commission,  and  for  other 
restricted  uses: 

090    Ferry  Subsidy — "Tolchester" 

Gasoline  Tax  Refunds  to  Incorporated  Towns 

Unclaimed  Wages 

Special  Revenue — Point  of  Rocks  and  Brunswick 

Bridges 

Debenture  Reserve — Refunding  Bonds 

Revenue  from  sale  of  Refunding  Bonds 

018    Truck  License  Fees  and  Franchise  Taxes 

025-2     S.0014  of  the  2i.  Gasoline  Tax 

Revenue  to  Baltimore  City  Du-ect 


Total. 


Balances  in 
the  Revenue     Authorized 

Account  at        Provisions 
June  30,  1945 


59,110.23 
1,771.63 

1,289.08 
650,894.01 
24,786.16 
604,753.75 


$1,292, 604. S 


Grand  Total $27,732,587.62  $16, 467, 938. 65lS4, 627, 589. 19  $11,840,349.40 


Adjusted 

Contract 

Obligations 


Disburse- 
ments to  be 
Deducted 

from 
Revenue 


Cash  Status 

of  Funds  after 

Deducting 

Pavments 

Made  but  Not 

Deducted 
from  Revenue 


Less:  Cash  expended  for  Materials  and  Supplies  placed  in 
stock 


Accounts  Payable. 


Working  Fund-State  Comptroller. 
Total  Cash 

IT.\LICS  INDICATE  RED  FIGURES. 


19, 
1, 

1, 

650, 
24, 
604, 


110.23 
771.63 

289.08 
894.01 
786.16 
753.75 


$1,292,604.86 


$15,892,238.16 


soojss.es 


$15,391,455.51 


$15,391,455.51 
300,000.00 


$15,691,455.51 
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IN  THE  FUND  ACCOUNTS  AT  JUNE  30.   1945 
AFTER  SATISFYING  ALL  OBLIGATIONS 
OF  THE  YEAR  (Continued) 


Exhibit  6 
Schedule]! 


Total 

Authorized 

Provisions  on 

Uncompleted 

Projects 

Disburse- 
ments made 
in  Excess  of 
Authoriza- 
tions 

Total 

Kncumbranoes 

Recorded  and 

Unrecorded 

Habince 
Unpaid  on 
Recorded 
and  Unre- 
corded En- 
cumbrances 

Condition  of 
Funds  after 
Passing  all 
Obligations 

Anticipated 
Revenue  at 
June  30, 1945 

Revenue 
Transfers 

Total  Antici- 
pated Reve- 
nue and  In- 
crements to 

Funds  at 
June  30, 1945 

Approximate 

Balance 

Available  for 

Expenditure 

at  June  30, 

1945 

$9,110.23 
1,771.63 

1,289.08 
650,894.01 
24,786.16 
604,753.75 

$9,110.23 
1  771  63 

1  28')  OS 

650,894.01 
24  786.16 

604,753.75 

$1,292,604.86 

$1,292,604.86 

$16,467,938.65 

11,146,906.68 

$17,614,845.33 

$5,774,495.87 

$10,117,742.29 

$5,366,247.87 

$5,366,247.87 

$15,483,990.16 
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FUND  STATEMENT,  SHOWING  CASH  BALANCES 
AND  REMAINING  UNENCUMBERED  BALANCES 

AT  THE  CLOSE 


Balances 

in  the 

revenue 

accounts 

at  June  30, 

1946 

Authorized 
Provisions 

Adjusted 

contract 

Obligations 

Disburse- 
ments to  be 
deducted 

from 
Revenue 

Cash  Status 

of  funds  after 

deducting 

payments 

made  but 

not  deducted 

from 

R.evenue 

Funds  Directly  Applicable  to  Road  Purposes 
County   Accounts— Group    No.    1 — For   maintenance   of 

county  system  of  roads,  appropriations  to  Incorporated 

Towns,  and  debt  service: 
Counties: 

Alleganv 

$26,599.71 

88,570.91 

6,160.76 

3,0U.O2 

16,708.97 

15,915.29 

41,890.45 

12,0.54.40 

1  291  95 

$2,350.00 
88,230.00 

52,350.00 
21,475.91 

$26,599.71 
21  816  82 

Anne  Arundel 

$66,754.09 

Raltimnrfi                                                     

6  160  76 

Calvert      

1,600.00 
15,000.00 

7,350.00 
15,199.17 

5.58 

14,980.80 

1,594.42 
19.20 

4,608.44 
16,689.77 
15  915  29 

Caroline 

Carroll 

Cecil 

Charles 

4,739.99 

653.99 

2,610.01 
15,853.16 

39,280.44 

27  907  56 

1  291  95 

61,401.54 

17, .550. IS 
17,332.42 
4,387.52 
57  270  83 

62,000.00 

16,000.00 

46,000.00 

15,401.54 

17  5.50  12 

Carrett 

Harford 

17,332.42 
4  387  52 

Howard 

57  270  83 

13,694.84 
■35,270.13 
15,792.94 
.18,834.48 
13,873.63 
12,811.42 
133.84 
19,207.81 
30,903.49 
1,046.69 

4,820.32 
61,482.37 

616.33 
14,438.89 

4,203.99 
47,043.48 

9  490  85 

8i  313  60 

Queen  Anne's 

15,792.94 

7,987.10 

3,391.52 

4,595.58 

43,430.06 
13,873  63 

Talbot   

15,000.00 

15,000.00 

12  811  42 

133  84 

1,500.25 

13.64 

1,513.89 

17  693  92 

Worcester 

30  903  49 

Baltimore  City 

1,046.69 

$144,319.69 
407,398.46 

213,406.33 

Credit  Balances 

286  297  28 

Net  Posit  ion 

$263,078.77 

$282,519.21 

$92,331.39 

$190,187.82 

$72,890.95 

County  Construction  Accounts — Group  No.  1  A — For  the 

construction  of  lateral,  feeder,  and  secondary  roads: 
Counties: 

$2,185.04 
7,953.32 

25,730.73 
2,038.14 
2,950.50 

15,008.85 

14,001.95 

$2,185.04 
7,953.32 

25,730.73 

805.36 

5,950.50 

15,008.85 

14,001.95 

$3,185.04 

$123,905.68 
381,259.33 
25,060.12 
114,460.75 
116,855.96 
101,801.31 
130,821.02 
108,964.36 

115,952.36 

355,528.60 
24  254  76 

$2,843.50 
3,000.00 

108  510  25 

101,847.11 

87  799  36 

Charles  

130,821.02 

7,492.28 

7,492.28 

101  472  OS 

I'rederick 

59,627.12 

59,627.12 

5,273.39 
6,989.34 

5,273.39 
6,989.34 

5,273.39 

62,340.99 

55,351.65 

30,000.00 
3,652.87 
90,386.34 
18,465.36 
44,072.42 
27,212.58 

30,000.00 

2,743.40 
6i230!00 

1,222.66 
1,833.92 
2,033.69 

3,615.04 

1,520.74 
1,833.92 
4,196.31 
3,615.04 

5,173.61 

88,552.42 

-    14,269.05 

40,457.38 

Talbot 

27,212.58 

Washington 

2,747.00 
2,506.02 
2,858.36 

2,747.00 
2,506.02 
2,858.36 

2,747.00 

41,425.70 
17,904.53 

38,919.68 

Worcester 

15,046.17 

Overdrawn  Balances 

$3,6.52.87 
1,494,563.57 

15,379.04 

1,395,621.59 

$1,490,910.70 

$14,816.90 

$95,851.25 

$110,668.15 

$1,380,242.55 

Italics  indicate  red  figures. 
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IN  THE  FUND  ACCOUNTS  AT  JUNE  30.   1946, 
AFTER  SATISFYING  ALL  OBLIGATIONS 
OF  THE  YEAR 


Exhibit  6 
Schedule  2 


Total 

Authorized 

Provisions  on 

uncompleted 

projects 

Disburse- 
ments made 
in  excess  of 

authoriza- 
tions 

Total  En- 
cumbrances 

recorded 

and 

unrecorded 

Balance 
unpaid  on 
recorded  and 
unrecorded 
encum- 
brances 

Condition 
of  funds, 
after  paying 
all  obliga- 
tions 

Anticipated 

revenue  to 

.June  30,  1946 

Revenue 

Transfers 

Total 
anticipated 

receipts,    and 
increments 
to  funds  to 

June  30,  1946 

Approximate 
Balance 
Available 
for  expendi- 
ture to 
June  30, 1946 

82,350.00 

52,350.00 
88,733.44 

52,350.00 
21,979.35 

524,249.71 
lG2.5.i 

$24,249.71 

88,230.00 

$503.44 

6,160.76 

5,162.53 

6  160  78 

1,600.00 

548.51 
19.20 

2,148.51 
15,019.20 

554.09 
15,000.00 

5   16"  53 

15,000.00 

1,689.77 
15,915.29 
34,527.74 
29,418.78 

1,291.95 

598.46 

17,550.12 

17,332.42 

4,387.52 
57,270.83 

8,769.62 
98,016.55 

1   689  77 

15  915  29 

7.350.00 

12.71 
2,165.21 

7,362.71 
17.364.3,s 

4,752.70 
1,511.22 

34  527  74 

15,199.17 

29,418.78 

1  291  9.5 

62,000.00 

62,000.00 

16,000.00 

598.46 

17,550.12 

17,332.42 

4,387.52 

57  270  8:5 

4,820.32 

104.90 
1,264.06 

4,925.22 
62,746.43 

721.23 
15,702.95 

8,769.62 

61,482.37 

15,792.94 

46,821.58 

15  792  94 

7,987.10 

7,987.10 

3,391.52 

13,873.63 
27,811.42 
133.84 
17,693.92 
30,903.49 
1,046.69 

13  873  63 

15.000.00 

15,000.00 

15,000.00 

27  811  42 

133  84 

1,500.25 

13.64 

1,513.89 

17  693  92 

30,903.49 
1  046.69 

$250  327.10 

226,254.99 

$282,519.21 

$4,631.67 

$287,150.88 

$96,963.06 

$24,072.11 

$24,072.11 

2,185.04 

7,953.32 

25,730.73 

2,185.04 

7,953.32 

25,730.73 

2.843.50 

6,886.45 
15,008.85 
14,001.95 

2,185.04 
115,952.36 
355,528.60 

22,216.62 
107,574.30 
101,847.11 

87,799.36 
130,821.02 
101,472.08 

$44,011.36 
45,181.88 
98,908.52 
17,791.83 
42,021.49 
76,200.53 
51,034.45 
43,074.95 
48,108.17 
97,620.95 
61,920.24 
62,856.66 
33,710.83 
33,593.78 
65,197.69 
57,121.13 
41,436.23 
36,168.92 
30,784.54 
26  804.79 

544,011.36 
45,181.88 
98,908.52 
17,791.83 
42,021.49 
76,200.53 
51,034.45 
43,074.95 
48,108.17 
97,620.95 
61,920.24 
62,856.66 
33,710.83 
33,593.78 
65,197.69 
57,121.13 
41,436.23 
36,168.92 
30,784.54 
26,804.79 
64,144.22 
47,171.75 
45,650.09 

41  82G  32 

161   134  24 

454  437  12 

2,843.50 

2,038.14 
935.95 

40,008.45 
149,. 595. 79 

3,000.00 

3,886.45 
15,008.85 
14,001.95 

178,047.64 
138  833. SI 

173  895  97 

7,492.28 

7,492.28 

149  580  25 

97  620  95 

59,627.12 

121  547  36 

62  856.66 

5,273.39 
6,989.34 

5,273.39 
6,989.34 

5,273.39 
55,351.65 
30,000.00 

7,098.61 
88,552.42 
12,235.36 
40,457.38 
27,212.58 

2,747.00 
38,919.68 
15,046.17 

28,437.44 
88,945.43 
95  197  69 

2,743.40 

702.34 
1,833.92 

3,445.74 
1,833.92 
6,230.00 
3,615.04 

1,925.00 

50,022.52 

129,988.65 

6,230.00 

2,033.69 

48,404.28 
71,241.92 

3,615.04 

54  017  37 

2,747.00 

2.747.00 

64,144.22 
47,171.75 
45,650.09 

61,397.22 

2,506.02             2.506.02 

86  091  43 

2,858.36 

2,858.36 

60,696.26 

$2,543,824.77 

514,816.90 

$102,784.03 

$117,600.93 

$6,932.78 

$1,373,309.77 

$1,170,515.00 

$1,170,515.00 

$2,543,824.77 
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FUND  STATEMENT,  SHOWING  GASH  BALANGES 
AND  REMAINING  UNENGUMBERED  BALANGES 

AT  THE  GLOSE 


i^  Gasoline  Tax,  Grade  Elimination — Group  No.  2 — For 
the  construction  of  major  projects,  State  System  only: 

03      Grade  Elimination 

043    Federal    Grade    Elimination — 1939— with    State 

Funds 

051     Federal    Grade    Elimination— 1941— with    State 

Fvinds 

030     Regular  Federal  Aid  of  1938,  with  equal  State 
Funds 

033  Regular  Federal  Aid  of  1939  with  equal  State 

Funds 

034  Regular  Federal  Aid  of  1940,  with  equal  State 

Funds  


Overdrawn  Balances. 
Credit  Balances 


Net  Position 


Federal  Funds — Group  No.  3 — For  construction  of  new- 
projects,  including  grade  eliminations,  roads,  bridges, 
and  secondary  roads: 

053  Federal    Grade    Elimination— 1942 — with    State 

P"\mds 

055  Federal    Grade    Elimination — 1943 — with    State 

Funds , ,  - 

046    Regular  Federal  Aid  of  1941,  with  equal  State 

Funds 

052     Regular  Federal  Aid  of  1942,  with  equal  State 

Funds 

056  Regular  Federal  Aid  of  1943,  with  equal  State 

Funds 

081     Regular  Federal  Aid  of  1946,  with  equal  State 

Funds 

027    Flood  Relief  State  and  Federal  Appropriation . . . 

054  Federal      Appropriation — 1942— for      Secondarj- 

Roads 

057  Federal      Appropriation — 1943— for      Secondary 

Roads 

058  Federal  Appropriation — 1946 — Urban  Roads 


Overdrawn  Balances. 
Credit  Balances 


Net  Position. 


State   Roads  Commission  Construction  Funds — Group 
No.  4 — For  construction  of  roads  and  bridges.  Primary 
System ; 
022    Federal    Grade    Elimination — 1938— with    State 

Funds 

044    Federal    Grade   Elimination — 1940 — with    State 

Funds 

019    Ocean  City  Specml 

061     Studies    of    Baltimore — Washington    Boulevard 

(Harbor  Bridge) 

068    Planning  of  Franklin  St. — Baltimore- Washington 

Blvd.  Freeway 

048    Revenue   for  approach  to   Susquehanna  River 

Bridge 

071     Bond  Income  for  the  construction  of  approaches 

to  Sandy  Point  terminal 

0()2-2    Chesapeake  Bay  Ferry  System — expenditures 

chargeable  to  Trustee 

077    Preliminary  Engineering — 24  Post-war  projects 

and  Highway  Plaiming 

075    Post-war     Planning — Baltimore     City     TraflBc 

Survey 

080    Revenue— Chesapeake  Bay  Ferry   System  Im- 
provement Bonds 


Overdrawn  Balances. 
Credit  Balances 


Net  Position. 


Balances 

in  the 

revenue 

accounts 

at  June  30, 

1946 


$4,062,477.18 

111,474.85 
180,303.94 
275,141.73 
192,164.59 
13,591.78 


$772,766.89 
4,062,477.18 


$3,289,710.29 


$193,876.30 

50,000.00 

468,023.23 

679,090.40 

1,298,310.94 

2,130,936.00 

71,837.80 

153,168.00 
97,855.85 


$71,837.80 
5,071,260.72 


$4,999,422.92 


$268,278.57 

214,739.96 
89,086.66 

194,500.00 

143,140.12 

330,947.02 

656,545.19 


21,873.25 

75,750.00 

1,507,040.78 


$871,285.15 
2,630,616.40 


$1,759,331.25 


Authorized 
Provisions 


$24,661.83 


$24,661.83 


$784,934.72 


3,442,304.86 
1,383,817.48 


$5,611,057. 


$10,350.00 
151,723.65 
194,836.45 


275,576.75 


299,234.40 


1,870,383.03 


$2,802,104.28 


Adj  usted 

contract 

Obligations 


$41,789.66 


2.93 

14,684.66 

168.71 


$56,645.96 


$1.07 
300.12 


41,082.38 


3,255,095.87 
991,447.35 


$4,205,159.65 


$5.49 
3,719.60 


12,661.08 
5,058.3 


74,371.17 


98,030.24 

105,015.68 

1,528,512.53 


$1,607, 215. C 


Disburse- 
ments to  be 
deducted 

from 
Revenue 


$66,451.49 


2.93 

14,684.66 

168.71 


$81,307.79 


SI.  07 
300.12 


187,208 
392,370.13 


$1,405,897.41 


$5.49 
6,630.40 


139,062.57 
199,894.82 


201,205.58 


201,204.16 
105,015.68 
341,870.50 


$1,194,889.20 


Cash  Status 

of  funds  after 

deducting 

payments 

made  but  not 

deducted 

from 
Reven  ue 


$3,996,025.69 

111,474.85 
180,396.87 
289,826.39 
192,333.30 
13,591.78 


$787,623.19 
3,996,025.69 


$3,208,402.50 


$193,876.30 
49,998.93 
467,723.11 
679,090.40 
472,293.84 

1,943.727.01 

464,207.93 

153,168.00 
97,855.85 


$464,207.93 
4,067,733.44 


$3,593,525.51 


$268,278.57 

214,745.45 
82,456.26 

55,437.43 

56,754.70 

330,947.02 

857,750.77 


179,330.91 

29,265.68 

1,165,170.28 


$1,337,847.51 
1,902,289.56 


$564,442.05 
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IN  TH^:  FUND  ACCOUNTS  AT  JUNE  30,  1946, 
AFTER  SATISFYING  ALL  OBLIGATIONS 
OF  THE  YEAR  (Continued) 


Exhibit  0 
Schedule  2 


Total 

Authorized 

Provisions  on 

uncompleted 

projects 

Disburse-          Total  En- 

mcnts  made     cumbrances 

in  excess  of          reconletl 

Authoriza-              and 

tions         1    unrecorded 

1 

Balance 

unpaid  on 
recorded  and 
unrecorded 
encum- 
brances 

Condition  of 
funds  after 
paying  all 
obligations 

Anticipated 

revenue  to 

June  30, 1946 

Revenue 
Transfers 

Total 
anticipated 

receipts,  and 
increments 
to  funds  to 

June  30,  1946 

Approximate 

Balance 

Available  for 

expenditures 

to  June  30, 

1946 

$24,661.83 

$42,089.66 

$66,751.49 

$300.00 

$3,995,725.69 
111,474.85 
180,396.87 
389,826.39 
193,333.30 
13,591.78 

$175,391.27 

$175,391.27 

$4  171   116  96 

111,474.80 

30,555.88 

289,826.39 

192  3.33  SO 

2.93 

14,684.66 

168.71 

2.93 

14,684.66 

168.71 

149,840.99 

149,840.99 

105,500.00 

$105,500.00 

13  591  78 

$637  78''  "0 



4  171  116  96 

$24,661.83 

$56,945.96 

$81,607.79 

$300.00 

$3,208,102.50 

$430,732.26 

$105,500.00 

$325,232.26 

$3,533,334.76 

$193,876.30 

49,998.93 

467,723.11 

679,090.40 

470,206.09 

1,320,835.61 
1,480,078.60 

153,168.00 

97,855.85 

$193,876.30 
49  998  93 

SI  .07 
300.12 

$1.07 
300.12 

$51,649.30 

69,622.51 

45,825.27 

1,830,936.00 
706,733.60 

351,649.30 

69,622.51 

45,825.27 

1,830,936.00 
706,733.60 

619,372.41 
748,712.91 
516,031.36 
510  100.39 

5784,934.72 

43,170.13 

9,466.75 
24,423.32 

828,104.85 

3,451,771.61 
1,408,240.80 

$2,087.75 

3,264,562.62 
1,015,870.67 

3,442,304.86 

1,383,817.48 

773  345  00 

153,168.00 

81,515.74 
1,790,081.00 

81,515.74 
1,790,081.00 

179,371.59 

1  790  081  00 

$773,345.00 
4,660,712  89 

$5,611,057.06 

$77,361.39 

$5,688,418.45 

$4,282,521.04 

$688,995.53 

$4,576,363.42 

$4,576,363.42 

$3,887,367.89 

$208,278.57 

314,745.45 
78,736.66 

37,775.80 

61,291.26 

330,947.02 

953,350.14 

$268,278.57 

201,545.45 

S5.49 

$5.49 
10,350.00 

156,724.20 

204,431.38 

$13,200.00 

$13,200.00 

$16,350.66 

$3,719.60 
17,661.63 
4,536.50 

78,736.66 

151,723.65 
194  836  45 

5,000.55 
9,594.93 

23  301  88 

$105,500.00 

105,500.00 
23,301.88 

143,275.80 

37,989.38 

330,947.02 

275,576.75 

21,228.20 

296,804.95 

95,599.37 

188,092.88 

1,528,512.53 

953,350.14 

299,234.40 

90,062.64 
105,015.68 

389,297.04 

105,015.68 

1,870,383.03 

367,423.79 

29,265.68 

363,342.25 

310,958.00 
74,250.00 

316,958.00 
74,250.00 

50,405.79 

44,984.32 

1,870,383.03 

363,342.25 

$1,606,693.01 

866,222.37 

$2,802,104.28 

$230,907.49 

$3,033,011.77 

$1,838,122.57 

$1,273,680.52 

$427,709.88 

$105,500.00 

$533,209.88 

$740,470.04 
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FUND  STATEMENT,  SHOWING  CASH  BALANCES 
AND  REMAINING  UNENCUMBERED  BALANCES 

AT  THE  CLOSE 


Access  Road  Funds,  including  proceeds  of  S.R.C.  Bonds 

— Group   No.  5 — For  construction  of   Military  Access 

Roads:  .      . 

060     Revenue  for  the  construction  of  Middle  River 

Underpass 

066    Expenditures  for  Military  Access  Roads 

069    Strategic  Netways — Defense  Highway  Act  Sec- 
tion 4  - 

072  Bond  Income  for  new  construction  and  Highway  { 

Improvements 2,000,000.00 

073  Bond  Income  for  needed  construction  and  bond 

expense 


Balances 

in  the 

revenue 

accounts 

at  June  30, 

1946 


Authorized 
Provisions 


Overdrawn  Balances. 
Credit  Balances 


Net  Position. 


Reconstruction  Fund  of  the  State  Roads  Commission — 
Group  No.  6 — For  maintenance  of  the  State  System  of 
roads,  reconstruction,  betterments,  and  additions,  and 
to  equalize  Federal  Aid  construction  funds: 

01       Maintenance 

Contingent  Maintenance- 

1,  1943  to  June  30,  1945 

Reconstruction 

Contingent  Fund 

Sign  Permit  Revenue 

Prison  Labor  Appropriation 

National  Defense  Project  (State  Guard  Detail) . 


$721,629.51 
1,419,063.50 


590,677.76! 


750,959.81 


$721,629.51 
4,760,701.07 


$4,039,071.56 


-J^  Gasoline  Tax,  July 


Oil 

017 
024 
067 


$1,874,138.75 
7,322,456.11 


14,091.72 
23,613.85 


Overdrawn  Balances 

Credit  Balances j  89,234,300.43 


$4,474,501.63 
530,576.26 


$5,005,077.89 


$4,206,891.43 


237,067.62 


Net  Position $9,234,300.43    $4,443,959.05 


Funds  Not  Applicable  to  Road  Purposes 

Working  Fund  Accumulated — Group  No.  7 — For  assisting  , 

in  financing  transactions,  particularly  to  augment  cash  1 

position : 
Application  of  Federal  Funds  to  County  Projects S957,724.£ 


Adjusted 

Contract 

Obligations 


$97,503.29 
95,356.54 


$2,236.75 


Disburse- 
ments to  be 
deducted 

from 
Revenue 


Cash  status 
of  funds  after 

deducting 

payments 
made  but  not 

deducted 
from 

Revenue 


$4,572,094.92 
435,219.72 


$5,007,314.64 


$2,892,319.36 


175,818.65 


$3,068,138.01 


$1,314,572.07 


61,248.97 


$1,375,821.04 


Debt  Service  Funds  and  Special  Accounts — Group  No.  8 — 
For  the  establishment  of  legal  re-serve,  particularly  bond 
obligations  of  the  State  Roads  Commission  and  for  other 
restricted  uses: 

Revenue  from  sale  of  Refunding  Bonds 

Gasoline  Tax  Refunds  to  Incorporated  Towns 

Unclaimed  Wages  

Special  Revenue — Point  of  Rocks  and  Brunswick 
Bridges     

Debenture  Reserve — Refunding  Bonds 

018    Truck  License  Fees  and  Franchise  Taxes 

025-2    $.0014  of  the  2i  Gasoline  Tax 

Revenue  to  Baltimore  City  Direct 

Debt  Service  Reserve  for  Chesapeake  Bay  Ferry  Sys- 
tem Improvement  Bonds 


S957, 724.991      $957,724.99, 


Total $1,430,851.76 


$24,786.16 

10,247.23 

1,754.63 

1,308.26 
661,894.01 
613,403.75 


117,457.72 


Grand  Total ,$27,464,402.67  $19,141,921.21 


$721,629.51 
3,153,031.42 

155,458.04 

2,000.000.00 

750,959.81 


$3,874,660.93 
2,906,417.85 


$968,243.08 


$1,874,138.75 
6,007,884.04 


14,091.72 
37,635.12 


$37,635.12 
7,896,114.51 


$7,858,479.39 


$957, 724. c 


$24,786.16 

10,247.23 

1,754.63 

1,308.26 
661,894.01 
613,403.75 


117,457.72 


1,430,851.76 


$9,775,835.16  $9,366,086.05  $18,098,316.62 


Less:  Cash  expended  for  materials  and  supplies  placed  in 
stock 


Accounts  Pavable. 


564,522.91 
$17,533,793.71 


Working  Fund^State  Comptroller. 


Total  Cash 
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$17,533,793.71 
500,000.00 


$18,033,793.71 
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IN  THE  FUND  ACCOUNTS  AT  JUNE  30,  1946, 
AFTER  SATISFYING  ALL  OBLIGATIONS 
OF  THE  YEAR  ^Continued) 


Exhibit  6 
Schedule  2. 


Total 

Authorized 

Provisions  on 

uncompleted 

projects 


Disburse- 
ments niatle 
in  excess  of 

authoriza- 
tions 


Total  En- 
cumbrances 
recorded 
and 
unrecorded 


$4,474,501.63 
530,576.26 


$152,738.75 


$4,627,240.38 
530,576.26 


Balances 
unpaid  on 
recorded  and 
unrecorded 
encum- 
brances 


$55,145.46 
95,356.54 


Condition  of 
funds  after 
jjayinK  all 
obligations 


t7  St,  (IS!). 51 
3, SOS, 176. 88 

60,101.50 

2,000,000.00 

750,959.81 


Anticipated 

revenue  to 

June  30,  1946 


$2,467,237.19 
85,944.67 


Revenue 
Transfers 


Total 
anticipated 


Approximate 
Balance 


receipts,  and  i  Available  for 


mcrements 

to  funds  to 

June  30,  1946 


$2,467,237.19 
85,944.07 


expenditures 

to  June  30, 

1946 


$721,039.51 
7 iO, 939. 6 9 

146,046.17 

2,000,000.00 

750,959.81 


$i,ir,s,5e9.20 

2,897,005.98 


$5,005,077. 


$152,738.75 


$5,157,816.64 


$150,502.00 


tl, 118,71,5. 08 


$2,553,181.8 


$2,553,181.86 


$1,434,436.78 


$4,206,891.43 
""'237, 067^62 


$291,498.53 


1,319.44 


$4,498,389.96 


$3,183,817.8 


$1,874,138.75 
2.824.066.15 


$710.02 


$710.02 


238,387.06 


177.138.09 


14,091.72 

SH,773.S1 


$1,874,138.75 

2,724,776.17 

100,000.00 

14,091.72 

Sli, 773.21 


iSl 4,773. SI 
4,713,006.64 


$4,443,959.05       $292,817.97 


$4,736,777.02 


$3,360,955.98 


$4,497,523.41 


$710.02 


$710.02 


$4,498,233.43 


$957,724.99 


$957,724. 


$957,724.99 


$24,786.16 

10,247.23 

1,754.63 

1,308.26 
661,894.01 
613,403.75 


$24,786.16 
10,247.23 
1,754.63 

1,308.26 
661.894.01 
613.403.75 


117,457.72 


117,457.72 


$1,430,851.76 


$1,430,851.76 


$19,141,921.21 


$918,187.26 


$20,060,108.47 


$10,694,022.42 


$7,404,294.20 


,159,212.4* 


$9,159,212.44 


$16,563,506.64 
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BRUNSWICK  AND  POINT  OF  ROCKS  TOLL  BRIDGES  ACCOUNT 


Exhibit  6 
Schedule  57 


Periods Receipts  Disbursementa   Balance     Consolidated 

Brunswick  Bridge                                                                                             ~  '  ', 

Tolls,  February,  1930,  to  September  30,  1932 $48,395.64  $8,214.55        $40  181  09 

Tolls,  October,  1932,  to  September  30,  1934 26,234.79  5,402.62          20 '832  17 

Tolls,  October,  1934,  to  November  30,  1934 171.67  239.78              '  68  II 

Public  Utility  .\ttachment  Rent,  July  14,  1936 600.00  600  00 

Public  Utility  Attachment  Rent,  November  6,  1936 50.00  50.00 

Interest,  February  17,  1937 5.08  5  08 

Public  Utility  Attachment  Rent,  October  9,  1937 200.00  200  00 

Public  Utility  Attachment  Rent,  October  19,  1937 50.00  50  00 

Public  Utility  Attachment  Rent,  May  5,  1938 200.00  20o!oO 

Interest,  December  31,  1941 5.08  5.08 

Interest,  December  31,  1943 19.18  19  18 

Interest,  July  31, 1945 19.18  19.18 

Totals $75,950.62  $13,856.95        $62,093.67        $62,093.67 

Point  of  Rocks  Bridge 

Tolls,  February,  1930,  to  September  30,  1932 $41,165.51  $7,501.03        $33,664.48 

Tolls,  October,  1932,  to  September  30,  1934 29,142.81  5,229.68          23,913.13 

Tolls,  October,  1934.  to  November  30,  1934 198.26  204.28                   6.0$ 

Sale  of  Scrap  Material,  September,  1936 150.00       150.00 

Totals $70,656.58  $12,934.99        $57,721.59         57,721.59 


„.     .     ,  ,  $119,815.26 

Principal  Interest  Total 
Payments  for  Bridges 

February,  1930,  to  September  30,  1932 $54,000.00  $14,616.67  $68,616.67 

October,  1932,  to  September  30,  1934 41,000.00  3,690.00  44,690.00 

October,  1934,  to  November  30,  1934 5,000.00  75.00  5,075.00 

Totals $100,000.00      $18,381.67      $118,381.67        118,381.67 

Cash  on  Hand,  June  30,  1946 $1,433.59 

Cash  on  Hand  or  in  Treasury: 

Peoples  National  Bank  of  Brunswick.    Restricted  and  not  available 

for  use $125.33 

Treasurer  of  Maryland,  included  in   State  Roads  Commission's  C!\sh 

Balance,   transferred   from    Citizens  National  Bank  of  Frederick. .  $1,308.26  $1,433.59 
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MAINTENANCE  AND  RECONSTRUCTION 

July  1,  1944,  to  June  30,  1946 


Exhibit'O 

Schedule  58 

Statement  No.  1 


Remainder  available  for  Projects  in  course  of  construction 
at  June  30,  1944,  per  financial  report  to  that  date 

Add:  Receipts  from  July  1,  1944  to  June  30,  1946  (See 
Statement  No.  2j 

Gross  amount  available  for  expenditure,  Julv  1,  1944  to 

.June  30,  1946 

Expenditures  charged  to  Revenue,  Julv  1,  1944  to  June  30, 
1946: 
Cost   of  maintaining  the  State  System  of  Roads  and 

Bridges 

Purchase  of  equipment  and  other  assets  for  operation.  . . 

Les.s:  Use   of    equipment  and    consumption    of    materials 

charged  to  operation 

Projects  completed,  July  1,  1944  to  June  30,  1946  (See 

Statement   No.  3 ) 

Revenue  transferred  to  County  Accounts  for  their  final 
share  of  Federal  Feeder  Appropriation  of  1941 

Transfer  of  balance   in  the  "North   Beach  Appropria- 
tion" fund  to  Reconstruction 

Other  Miscellaneous  charges  to  Maintenance 

Revenue  transferred  to  "Ocean  City  Beach  Protection" 
fund 

Revenue  transferred  to  "Prison  Labor  Appropriation" 
f und 

Revenue  transferred   to  "Baltimore  City   Traffic   Sur- 
vey" fund 

Revenue  transferred   to  "Federal   Strategic   Network" 
fund  to  match  Federal  contribution     

Revenue  transferred  to  "Regular  P'ederal  Aid  of  1946" 
fund  to  match  Federal  contribution 

Tran-s-feroverdraft  in  the  "State  Guard  Detail"  Account 
to  Reconstruction 


Remainder  available  for  projects  in  course  of  construction 

at  June  30,  1946 

Charges  to  be  made  to  Revenue  for  Disbursements  on 
Work  in  Progress  (See  Statement  No.  4) 

Cash  on  hand.  June  30,  1946 

Estimated  Remainder  to  be  disbursed  to  complete  Work 
in  Progress  (See  Statement  No.  4) 

Balance  before  Increments  from  Federal  Funds 

Add:  Anticipated  Revenue  Accruing  from  Federal  Appro- 
priations   

Approximate  Balance  available  for  additional   projects  at 
June  30,  1946 


For  the  period  July  1 , 
1944  to  June  30,  1945 


For  the 
to 


period  Julv  1 , 
June  30,  1946 


1945 


55,702,126.35 


$7,786,982.47 
$7,951,232.54       13,653,358.89 


870,008.. 54 
/fS8,S0o.08 


$3,570,310.74 


3277 
^,19G.5i        380, 


561.01 
079.70        102 


690,876.95 
75,943.86 
2, SUM 


$3,749,505.41 
518.09 
745.11 


21, 440, 341.. 36 


104.91 

154.45 

30,000.00 

200,000.00 

37,500.00 

317,334.26 

2,130,936.^0 

8,564.10 

$3,946,525.26 

58,297,221.24 

12,243,746.50 

$9,196,594.86 
1,314.572.07 

$7,882,022.79 

3,183,817.89 

$4,698,204.90 

710.02 

84,698,914.92 
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MAINTENANCE  AND  RECONSTRUCTION  FUND 

Receipts  from  July  1,  1944,  to  June  30,  1946 


Exhibit  6 

Schedule  58 

Statement  No.  2 


Net  Receipts  of  Commissioner  of  Motor  Vehicles,  excluding  Truck  License 
Fees 

Net  Receif>ts  (from  the  two-cent  (20)  Gasoline  Tax 

Receipts  from  Sales  of  Specifications 

Receipts  from  Rental  of  Proiierties 

Receipts  from  Miscellaneous  Sources 

Receii)ts  from  Truck  License  Fees  and  S.0014  of  the  two-cent  (2j!)  Ga.soline  Tax 
in  excess  of  debt  service  recjuirements 

Receipts  from  Federal  CJovernment 

Receipts  from  final  adjustment  of  State  Guard  Detail  Appropriations  from 
prior  years 

Receipts  from  Anne  Arundel  County  for  their  share  of  costs  of  Spa  Creek 
Bridge 

Receipts  from  Chesapeake  Bay  Ferry  System  for  reimbursement  of  expendi- 
tures of  State  Roads  Commission 

Reserved  from  l^  Grade  Elimination  Tax  for  Contingent  Maintenance — 
State  Roads  System 

Receipts  from  Miscellaneous  sources  for  Reconstruction  bill  work 


For  the  period 

July  1,  1944  to 

June  30,  1945 

$2,056,572.23 

3,045,404.31 

1,905.00 

4,079.58 

6,312.74 

371,310.37 
3,066.03 

203,545.62 


1,008.90 
'8;26i!57 


For  the  period 
July  1,  1945  to 
June  30,  1946 

$2,358,587.99 

3,863,246.59 

2,137.00 

4,616.00 

7,042.23 

561,459.17 
17,206.11 


200,000.00 
569.33 


932,821.06 
3,547.06 


Total 

Receipts 

from  July 

1,1944  to 

June  30,  1946 

$4,415,160.22 

6,908,650.90 

4, 042. GO 

9,295.58 

13,354.97 

932,769.54 
20,272.14 

203,545.62 

200,000.00 

1,638.23 

932,821.06 
11,808.63 


$5,702,126.35  $7,951,232.54        $13,653,358.89 


Report  of  thk  Statk  Roads  Commission 


319 


Author- 
ization 
Num- 
ber 


MAINTENANCE  AND  RECONSTRUCTION 


Date 
Author- 
ized 


Project 
Number 


Description 


Exhibit  6 

Schedule  58 

Statement  No.  3 


Date  Com- 
pleted (Ac- 
couiiting 
Record) 


Total 
Cost 


ALLEGANY  COUNTY 


Completed  Projects.  July  1,  1944.  to  June  30.  1946 


36-43 

21)4-44 

2S9-43 

61-45 

99-45 


246-42 
320-41 
14S-44 
01)4-42 


361-9 
lS!)-43 
398-44 
255-45 
286-45 
96-45 

251-3 

2>iS-45 
331-45 
301-44 
381-42 

215  44 
294  44 


Nov.  17, 
.Mar.  7, 
-Mav  18, 
Aui?.  8. 


1942 
1944 
1943 
1944 


Oct.   3,  1944 


Jan.  14,  1942 

Apr.  15,  1941 

Oct.  19,  1943 

Aug.  19,  1942 


Feb.  28,  1939 
Mar.  10,  1943 
Julv  5.  1944 
Mar.  27,  1945 
Mav  1,1945 
Sept.  26, 1944 


A-34tiX611 
A -360X6 11 
A-355X611 
A -365X6 11 
A -365 -2 -6 11 

A-166-4-611 
.\-334X611 
A-272X1-611 
A-349X2-611 
A -343X6 11 
.\ -329 -6 11 

A -27 1X6 11 

A-350X611 

A-364X611 

A-365X3-611 

A -366 -6 11 

A-349X3-011 


I'eb.     8,  1933     A-121-1-67 


.May  29,  1945 
June  19,  1945 
Apr.  4,  1944 
.Mar.   17,  1942 

Dec.  28,  1943 
-Mar.  21,  1944 


-A. -367 -6 11 
.\ -363-611 
A-325X3-611 
A-337X611 

A-359X611 
.A-362X611 
A-193-611 
.\-3()9-611 

A-318-611 

A -369 -6 11 


Placing  two  lines  coiK'n'tc  l>ipe  on  Rt.  36/4 

Rejiairs  on  .McCnolo  Hriilm*  

Placing  pipe  across  Rt.  136,  1 

Bedford  Street,  Cumberland,  Md.— Rei)airs  to  street 

Victoria  and  Pearce  Ave.,  along  Bedford  Rd. — 1.40  mi.  Bit. 

surface  course     

Luke  to  Westernport — Roadside  development 
Kliminatetraffichazard— Rt.36  13 
Westpiiiport— McCoole  Road — Remove  slides 

I.ukc-Westenipiirt  R(i:ul —Repairs 

I'inti)  Road,  widen  existing  surface  with  macadam 
.Mc.Mullen  lligh\va.\',  Cresaiitown-McCool,  Spec.  "C" — addi- 

tiniuil  c;)Sts    

McMullcn  Highway,  east  of  Celanese  Plant — Sidewalks    ... 

W  esteriiportMcroole  Road,  removing  slides 

Paintiim  \Ve>t:'i-nport -Piedmont  Bridge 

Bpdf.inl  Riiad,  Rt .  220^Installing  40  ft.  pipe 

McMullen  Higliway,  Rt.  220  5— Resurface  

Luke-\Vesterni)ort  Road,  Rt.  135,  3 — Removal  of  slides  and 

falling  rock   

Bridge  over  George's  Creek  at  Barton — Electric  lighting  Sys- 
tem   -additional  cost   

Remitting  to  City  of  Cumberland  for  improvenients     

Making  rei)airs  to  Clarysville  Arch  over  Braddock  Run 

George's  Creek  Road — Removing  slides 

Westernport,  stabilize  shoulders  with  macadam ,  and  drainage 

adjustment.s   

Moscow,  repairing  bridge  over  ( ieorge's  Creek  

Cleaning  and  ijainting  three  (3i  steel  liridges  

National  Pike,  Crxstal  Park  to  Iv^khart  

Surve\  s  in  connection  with  repairs  to  bridge  over  Potomac 

River  at  Luke 

Bridge  over  Potomac  River  on   Cumberland-Ridgel.v  Road 

— Preliminary  engineering  costs 

Cumberland-Twiggtown — Rt.  52 


July  31,  1944 
Oct.  31,  1944 
Oct.  31,  1944 
Nov.  30,  1944 

Feb.  28,  1945 
Feb.  28,  1945 
Feb.  28,  1945 
Feb.  28,  1945 
Feb.  28,  1945 
Mar.  31,  1945 

Mav  31,1945 
June  30,  1945 
Jime  30,  1945 
June  30,  1945 
June  30,  1945 
.\ug.  31,  1945 

Oct.    31,  1945 

Oct.  31,  1945 
Dec.  31,  1945 
May  31,  1946 
May   31,  1946 

Mav  31,  1946 
Mav  31,  1946 
May  31,  1946 
June  30,  1946 

June  39,  1946 

June  30,  1946 
June  30,  1946 


Total 


ANNE 

431-42 

30-43 

6-42 

291-43 
56-45 


ARUNDEL  COUNTY 

Apr.  21,  1942 
Nov.  10,  1942 
Oct.  16,  1942 
May  18,  1943 
.\ug.     8,  1944 


1944. 


to  June  iO.  1946 

■additional  costs. 


387-44 
293-44 

i 

292-44 


June   13,  1944 
Mar.  29,  1944 


AA-346X311 
AA-291X311 
A.A-301-1-311 
.\A-345X311 
AA-33SX311 


Mar.  29,  1944     AA-339X311 


Completed  Projects,  July  1 

AA-312X2  311  Cherry  Hill  Lane— W.P.A.  Project- 

A.\-330X311       Repairs  to  -Manresa  Entrance 

A.\-19SX2-311  Jessup  to  Fort  George  Meade,  additional  costs 

.\A-334X31l      Severn  .\ve..  West  .\nnapolis,  removing  defective  trees 

Storm  damage  repairs 

Dorsey  Road,  Glenburnie  to  Dorsey — W.P..4..  Project 

Dorsey  Road,  Traffic  Signal 

Removing  bridge  at  McPherson  Station  to  make  roadway  . . 
Maryland  Ave.  approach  to  Fort  .Meade  Road,  grading  and 

surfacing   

Greenwood  St.,  aijproach  to  F'ort  Meade  Road,  grading  and 
surfacing 

A.A.-309X1-311  -Adjustments  to  traffic  signal  in  (!lenbin-nie 

A.\-312X311       Cherry  Hill  Road,  Preliminary-  Engineering  Costs 

A.\-312X1-311  Cherrv  Hill  Road,  Pennington  .-Vve.     Spon.sor's  contribution 

-W'.P.A.  Project 

Repairs   to  superstructure   for   Hills   Bridge   over   Patuxcnt 

River 

Gov.  Ritchie  Highway,  Brooklyn;  Erect  two  (2)   warning 

lights     ." 

Beard's  Creek  on  Central  Ave. — Widening  bridge 

Ritchie  Highway,  Rt.  «2  at  Arnold — Constructing  concrete 

cros.->-o  ver 

-Annajjolis — grading  and  sodding  State  House  Cirounds 

Crain  Highway-Glen  Burnie  to  Defense  Highway — 8.48  mi. 

Bit .  Concrete  Base  Course 

Belle  Grove  Road— U.  S.  Rt.  2  to  Pumphrey— 2.30  mi.  Bit. 
Concrete  Base  Course 

Total 

BALTIMORE  COUNTY  Completed  Projects.  July  1,  1944,  to  June  30,  1946 

196-42  Dec.  23,  1941      B-478-411  Reisterlown  Road   and   Riding  Hall;   patching  sections  of 

659-42  Sept.  15,  1942     B-4S7X411 


Sept.  30, 
Oct.  31, 
Oct.  31, 
Jan.  31, 
Jan.  31, 
Feb.  28, 
Feb.  28, 
Feb.  28, 


1944 
1944 
1944 
1945 
1945 
1945 
1945 
1945 


-Mar.  31,  1945 


.\A- 133- 1-3 11 

511-42 

June    16, 

1942 

AA-327X311 

292  45 
238-45 

.Mav    10, 
Feb     13, 

1945 
1945 

.\A-335-3-311 
A  A -3,52X3 11 

191-44 
41-46 

Dec.    14, 
July     3, 

1944 
1945 

AA-337X311 
AA-354-311 

42-46 

July     3, 

1945 

AA -355-3 11 

.Mar.  31, 
Apr.  30, 
Apr.   30, 

Apr.   30, 

Apr.   30, 

Aug.  31, 
Feb.  28, 

May  31, 
June   30, 

June  30, 

June  30, 


1945 
1945 
1945 

1945 

1945 

1945 
1946 

1946 
1946 

1946 

1946 


)ad July    31,  1944 

Removing  steel  car  tracks  in  Baltimore  County July   31,  1944 


S4S1.72 

1,367.99 

172.75 

1,038.12 

18,849.47 
17.12 
16.44 
1,453.84 
1,276.37 
4,245.02 

45.00 

232.11 

1,157.33 

1,360.59 

138,11 

922.98 

1,258.12 

2.70 

31,000.00 

3,339.34 

873.99 

823.46 

448.91 

3.59 

4,980.37 

33.18 


529.70 
$76,077.11 


$292.07 

106.76 

733.16 

716.95 

7,119.05 

2.79 

217.53 

3,223.62 

753.42 

403.38 
2,290.97 

918. 70 

1,483.01 

321.52 

101.97 
2,110.51 

1,021.98 
4,287.99 

84,342.72 

25,074.80 

$135,522.96 


$100.57 
5,795.81 
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Author- 
ization 
Num- 
ber 


Date 
Author-  Project 

ized  Number 


Description 


Date  Com- 
pleted (Ac- 
counting 
Record) 


BALTIMORE  COUNTY 

343-44         Apr. 


Completed  Projects,  July  1,  1944,  to  June  30,  1946 


25-44         July 

281-44  Mar. 

14-44  July 


1-43 
408-42 


298-42 


339-44 

337-44 

1-45 

446-40 

368-44 

53-45 

120-45 
189-45 
190-45 
233-45 

191-45 

98-45 

281-45 


369-44 
360-9 
43-46 

65-45 
277-45 


268-45 
283-45 


322-45 
117-45 


170-44 


296-45 
183-46 


25, 1944 
28,  1943 


21,  1944 
20,  1943 


Oct. 
Apr. 


6,  1942 
1,  1942 


Feb.   11,  1942 


Apr. 
Apr. 
July 

July 

June 

Aug. 

Oct. 
Nov. 

Nov. 
Jan. 

Nov. 
Oct. 
Apr. 


18,  1944 
18,  1944 
5,  1944 

9,  1940 

20,  1944 

8,  1944 

18,  1944 
28,  1944 
28, 1944 
31,  1945 

28,  1944 
3,  1944 
24,  1945 


June 
Feb. 
July 

Aug. 
Apr. 


20,  1944 
21, 1939 
3,  1945 

15,  1944 
24,  1945 


Apr. 
Apr. 

June 
Oct. 


10,  1945 
24,  1945 

19,  1945 
19,  1944 


B-503X411 
B-492 
(H2S3)X411 
B-463X7-411 

B-491X411 

B-493X411 

B-440X11-411 

B-481X411 

B-440X9-411 

B-440X411 

B-501X411 
B-502X411 
B-505-411 

B-420X411 

B-506X411 

B-516X411 

B-520X411 
B-511X411 
B-512X411 
B-522X411 

B-513X411 
B-504-1-411 
B-519-1-411 

B-504-411 

B-519-411 

B-508X411 
B-422X411 
B-530-411 

B-498-1-411 
B-519-2-411 

B-498-411 

B-514X411 
B-515X411 

B-531X411 
B-497-2-411 


Nov.  30,  1943     B-496X411 


May 
Oct. 


16, 1945 
31,  1945 


B-527X411 
B-538X411 

B-333-21-411 

B-429-1-411 

B-435-411 

B-44 1-411 

B-472-411 

B-480-1-411 
B-310-411 

B-310-1-411 
B -442 -4 11 


New  Battle  Grove  Road;  widening  and  repairs 

Repairing  concrete  surfacing,  Rt.  40,  Balto.  &  Harford  Coun- 
ties, fiscal  years  1943  and  1944 

Old  North  Point  Road  and  New  North  Point  Road  at  Mat- 
thai  Ave. ;  repairs   

Joppa  Road,  Loch  Raven  Blvd.  to  Harford  Rd.;  construct 
drainage  ditches 

York  Road  at  Hereford;  repair  culvert 

Middle  River  Cloverleaf  and  approaches;  erosion  control. .  ,  . 

Baltimore  County — Repairs  to  Concrete  surfacing  on  Belair 
Road 

Philadelphia  Road  at  intersection  Martin  Highway;  land- 
scape and  control  erosion,  additional  costs 

C .  L.  Martin  Co.  to  New  Philadelphia  Rd.,  preliminary  engi- 
neering, additional  costs 

Martin  Blvd.  and  Compass  Road;  install  traffic  signal 

Martin  Blvd.  and  Middle  River  Road;  install  traffic  signal. . 

Eastern  Ave.  and  Wilson  Point  Road  Intersection — Placing 
Penetration  Macadam  Surfacing 

Washington  Blvd.  near  Relay,  extension  of  bridge,  additional 


costs. 


Eastern  Boulevard  and  Wilson  Point  Road;  install  traffic 
signal 

Eastern  Boulevard  and  Stemmers  Run  Road  Intersection — 
install  traffic  signal 

Old  Frederick  Road— Constructing  a  junction  and  inlet 

Eastern  Boulevard  and  Mace  Ave. — install  traffic  signal 

Eastern  Boulevard  and  Taylor  Ave. — install  traffic  signal 

Reistertown  Road  at  Owings  Mill  Underpass— install  flash- 
ing signals   ■  • 

Eastern  Boulevard  and  Margaret  Ave.— install  traffic  signal. 

Constructing  bridge  over  North  Run 

Balto. -Washington  Blvd.— Balto.  City  Line  to  Patapsco 
River — 3.02  mi.  of  Resurfacing 

Repairs  to  bridge  over  North  Run  on  Park  Heights  Ave.; 
Preliminary  engineering  costs 

Balto.-Wash.' Blvd.— City  Line-Patapsco  River— Prel.  Eng. 


Costs 


390-40         May   23,  1940     B-446X4I1 


Gen.  Pulaski  Highway — repair  concrete  roadway 

Wilson  Point  Road,  additional  costs 

Dulaney   Road  at  Towson— 11.03   mi.  Asphaltic  Concrete 

Wearing  Course 

North  Run  on  Park  Heights  Ave.— Constructing  culvert. 
Resurfacing  of  Balto. -Washington  Blvd.  in  connection  with 

Contr.  B-519-1-411 

Branch  of  North  Rim,  Park  Heights  Ave.;  Prelimmary  En- 
gineering Costs ■  • 

Eastern  Boulevard  and  Marlyn  .\ve.— install  traffic  signal. 
Eastern   Boulevard   and   Old   Eastern  Ave.— install  traffic 

signal ^ 

Magnolia  Ave. — Laving  Concrete  Pipe 

Butler-Glyndon  Road— Construction  of  bridge  over  Pmey 

Run , 

Balto. -Washington  Blvd.— South  of  Caton  Ave.— Erection  of 

warning  sign  and  flashing  signal 
Eastern  Ave.,  Rt.  *  150  Sections  1  and  3 — Surface  treating. 
Belair  Road-Chelsej-  and  Walnut  Aves.— Construct  curb  and 

gutter 

Remove  mud  wave  on  Middle  River  Bridge 

.Monkton-Sheppard  Road,  repair  bridge . 

Wliitehall  Road  twd.  Genemills,  curve  elimination;  Prelimi- 

narv  Engineering  Costs 

Monkton-Sheppard  Road;  repair  private  road  on  Mr.  Pearce 

property ' t-" •  ' 

York  and  Joppa  Roads  in  Towson;  Preliminary  Engmeermg 

Costs 

Philadelphia  Road— Patching 

Harford  Road  at  Cub  Hill  and  Sweathouse  Rd.,  Prehmmary 

Engineering  Costs 

Harford  Road  at  Cub  Hill  and  Sweathouse  Rd.,  Roadway. 
Bridge  at  intersection  of  Wilkins  Ave.  and  Spring  Grove 

Road;  Preliminary  Engineering  Costs 

Wilkins  Ave,  P.W.A.  Project;  additional  costs 


Aug.  31 

Sept.  30 

Nov.  30 

Feb.  28 
Feb.  28 
Mar.  31 

Mar.  31 

Mar.  31 

Mar.  31 
Apr.  30 
Apr.  30 

June  30 

July  31 

Aug.  31 

Aug.  31 
Aug.  31 
Aug.  31 
Aug.  31 

Aug.  31 
Dec.  31 
Dec.  31 

Dec.  31 

Dec.  31 

Dec.  31 
Jan.  31 
Jan.    31 

Feb.  28 
Mar.  31 

Mar.  31 

Mar.  31 
Apr.  30 

Apr.  30 
Apr.  30 

Apr.   30 

May  31 
May  31 

Mav  31 
Mav  31 
May   31 

May   31 

May   31 

May  31 
May   31 

June  30 
June  30 

June  30 
June  30 


1944 

1944 

1944 

1945 
1945 
1945 

1945 

1945 

1945 
1945 
1945 

1945 

1945 

1945 

1945 
1945 
1945 
1945 

1945 
1945 
1945 

1945 

1945 

1945 
1946 
1946 

1946 
1946 


1946 
1946 


1946 
1946 


1946 
1946 

1946 
1946 
1946 

1946 

1946 

1946 
1946 

1946 
1946 

1946 
1946 


Total 
Cost 


434.61 

71,753.23 

4,437.15 

586.87 

25.01 

12,973.53 

48,690.20 

101.03 

2,074.96 
3,940.41 
3,792.90 

12,268.09 

5.00 

3,189.61 

3,492.23 
1,049.36 
2,016.53 
1,589.51 

120.69 
1,636.67 
9,434.55 

122,380.90 

822.62 

2,925.62 

22.903.10 

53.00 

102,710.77 
10,425.38 

902.22 

1,099.87 
2,933.44 

3,310.63 
1,021.13 

40,289.92 

18.93 
7,509.25 

827.10 

207.22 

8.96 

170.36 

74.88 

61.96 
70.74 

364.82 
4,940.62 

475.95 

8.27 


Report  of  the  State  Roads  Commission 


321 


MAINTENANCE  AND  RECONSTRUCTION 


Exliibit  fl 

Schedule  58 

Statement  No.  3 


Author- 
ization 
Num- 
ber 


Date 
Author-  Project 

ized  Number 


Description 


Date  Com- 
pleted f  Ac- 
countinc:  Total 

Record)  Cost 


BALTIMORE  COUNTY 


Completed  Projects,  July  1.  1944  to  June  30,  1946 

P-443-41 1  Rpisterstown  Road  at  Hobbs  Hotel,  Relocation;  Preliminary 

Engineering  Costs 

B-444-411  York  Road  at  Cold  Bottom  Road,  Preliminary  Engineering 

Costs " 

B-444-1-411        York  Road  at  Cold  Bottom  Road;  Roadwav   

B-444-3-41 1         York  Road  at  Cold  Bottom  Road;  Roadway 

B-44S-411  Belair  Road  at  Overlea — Drainage  Survey  

B-462-411  Eastern  Ave.  near  Bengies  to  Old  Pliila.  Road  near  White- 
marsh — Preliminary  Engineering  Costs 

B-4()2-2-411  Eastern  Ave.  near  Bengies  to  Old  Phila.  Road  near  White- 
marsh     Roadway     

B-4()7-411  Hazelwood  .\ve. — Relocation 

B-476-411  Old  Court  Road  at  Woodstock  College;  Preliminary  Engi- 
neering Costs 

B-476-1-4I1        Old  Coiirt  Road  at  Wood.«tock  College;  Roadway 

B-4S8-411  Philadelphia  Road  and  Golden  Ring  Road;  Channelization. 

B-497-1-411        Construction  of  New  Bridge;  Preliminarv  Engineering  Costs 

B-499-411  Widen  Philadelphia  Road,  Balto.  City  Line  to  Martins; 
Preliminary  Engineering  Costs 

B-500-1-411        Havre    de    Grace-Martin    Road — Preliminary    Engineering 

Costs 

B-524-41 1  Branch  of  Oregon  Branch  on  Falls  Road  at  Showan — Widen 

existing  culvert 

B-532-411  U.S.  Rt.  *  1—Madehne  and  Elm  Ave.— Sidewalk 

Total ; 


Jime  30,  1940 

June  30,  1946 
June  30,  1946 
June  30,  1946 
June  30,  1946 

June  30,  1946 

June  30,  1946 
June  30,  1946 

June  30,  1946 
June  30,  1946 
June  30,  1946 
June  30,  1940 

June  30,  1946 

June  30,  1946 

June  30,  1946 
June  30,  1940 


CALVERT  COUNTY 


Completed  Projects.  July  1.  1944.  to  June  30.  1946 


274-45 

337-45 

58-40 


Apr.  17,  1945 
June  26.  1945 
July    24,  1945 


C-172-511 

C-175X.M1 

C-176X511 

C- 16,5-511 

C-140-SU 

C-142-S11 


Rt.  2— Extending  S.  R.  C.  pipe July   31,1945 

Hospital  at  Prince  Frederick — Surface  treat  driveway Sept.  30,  1945 

Storm  damage  repairs Nov.  30,  194.5 

Storm  damage  repairs • May    31 ,  1946 

Solomon's  Island ;  Survey June  30,  1946 

Wharf  at  Lower  Marlboro  on  Patuxent  River June  30,  1946 

Total 


CAROLINE  COUNTY 


630-42 
434-42 
631-42 
272-42 

294-45 
293-45 

Sept. 
Apr. 
Sept. 
Jan. 

May 
May 

1, 
21, 

1, 
29, 

16, 
10, 

1942 
1942 
1942 
1942 

1945 
1945 

Co-1 68X2-2 11 
CO-156X5-211 
C0-I6SXI-2II 
Co- 156X4 -2 11 

Co-lS!-211 
/Co- 170-1 
\T-103-1-211 
/Co- 170 
\T-103-111 

Co-142-211 

Co-162-211 

Co-1  S3 -2 11 

Completed  Projects.  July  1.  1944.  to  June  30.  1946 

Two  Johns  to  Bureau  Road — Sand  bituminous  surfacing 

(ireensboro  to  Denton  Rd. — W.P.A    Project 

Two  Johns  to  Bureau  Road — Widen  Road 

Greensboro  to  Denton  Road — adjustment  of  Right  of  Wa\' 

costs  

Denton.  Md. — Land  Purcha.sed  at  First  and  Market  Sts 

Dover  Bridge,  between  Easton  and  Preston — Constructing 

floor  of  Swing  Span 

Dover  Bridge  over  Choptank  River,  repairs 

Denton-Greensboro  Road;  Bridge  and  approaches  over 
Chapel  Branch,  Prel.  Eng.  Costs 

Denton-Greensboro  Road:  Bridge  over  Choptank,  and  side- 
walk, Prel    Eng.  Costs 

Rt.  313— Tull  Branch  Culvert— Prel.  Eng.  Costs 

Total 


Dec.  31,  1944 

Jan.  31,  1945 

Jan.  31,  1945 

Mar.  31,  1945 

Aug.  31,  1945 

Mar.  31,  1946 

May  31,  1946 


June  30,  1946 


June  30,  1946 
June  30,  1946 


CARROLL  COUNTY 


229-44 

Feb. 

2 

1944 

ci-27fix:ni 

417-42 

Apr. 

7 

1942 

Cl-2(l(iX2  311 

393-42 

Mar. 

31, 

1942 

CI -267X3 11 

101-45 

Oct. 

4. 

1944 

CI-2S5X3I1 

CECIL  COUNTY 


C:ompleted  Projects.  July  1.  1944,  to  Juno  .<0,  1946 

Widening  connection  between  Rts.  620  and  32 Sept. 

Westminster  Curve  Modification Feb. 

L'nderdrain  on  Westminster-Manchester  Road May 

Town  of   New  Windsor — Patch  and  surface  treat  2.14  mi. 

alle.vs May 

Total 

Completed  Projects,  July  1.  1944.  to  June  30.  1946 


387-42  Mar.  24,  1942     Ce-251X211       Elkton-Place  retread  on  existing  surface  in  front  of  Prcst-O- 

Lite  Company        .\ug  31,  1944 

49-45  Aug.     1,1944     Ce-274X211        Bacon  Hill  Bridge  on  Rt.  7— Replacement  of  Deck Mav  31,1945 

399-44         Julv     5,1944     Ce-275X211       Ba v view  Road— Kro.sion  Control Mav  31,1945 


11.35 

5,580.76 

.82 

5., 58 

134.91 

2,616.03 

212.00 
453.64 

124.25 

1.02 

8.52.. 59 

2,865.66 

102.. 53 

1,125.14 

250.80 
1.92 

$530,365.18 


$158.02 

9.31 

4,283.87 

69.76 

273.18 

82.16 

$4,857.68 


S5.409.07 
18,733.59 
7,900.98 

6B.9g 
6,001.40 

17,122.77 
398.05 


1,079.87 


278.90 
620.82 


$5; 

r,  482. 53 

30, 
28, 
31, 

1944 
1945 
1946 

$485.99 

88.37 

236.64 

31, 

1946 

137. So 

$673.05 


$193,98 
4,894.00 
5,418.10 
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Author- 
ization 
Num- 
ber 


Date 
Author-  Project 

ized  Number 


Description 


Date  Com- 
pleted (Ac- 
counting 
Record) 


CECIL  COUNTY 


86-45 

Sept. 

13, 

1944 

Ce-279X211 

200-45 

Dec. 

5, 

1944 

Ce-281X211 

221-45 
592-41 

Jan. 

Sept. 

9, 
30, 

1945 
1941 

Ce-282X211 
Ce-246X211 

Ce-248X2n 

.Ce-186-1-411 

.Ce-239-411 

.Ce-272X211 

.Ce-277-211 

Completed  Projects,  July  1,  1944,  to  June  30,  1946 

Rt.  40 — Perry ville  and  Delaware  State  Line — Removing  and 
replacing  broken  concrete  sections 

Towns  of  Chesapeake  City,  North  East  and  Elkton — Surface 
treat  shoulders 

County  Road  east  of  North  East — Improving  detour 

Perryville— Shaping  Streets  with  gravel  and  surface  treat- 
ment   

Bethel  Road  to  Delaware  State  Line 

East  approach  to  Elkton  from  New  Phila.  Road 

Right  of  Way  Survey  at  Coulson  Property 

Cinder  Bin  on  Rt.  40  near  Elkton  

Locust  Pt.  Road  from  Rt.  213  toward  Locust  Point 


Total 


CHARLES  COUNTY 

291-44  Mar.  29,  1944 


Completed  Projects,  July  1,  1944.  to  June  .^0,  194() 


Ch-241-511 
.Ch-124-542 
.Ch-124-1-542 
.Ch-124-2-542 


333-45 
216-46 


June  26,  1945 
Dec.   12,  1945 


La  Plata  (iarage — Repairs 

Morgan  town,  bridge  over  Potomac  River 

Morgantown,  approach  to  Potomac  River  Bridge 

Potomac  River  Bridge— West  abutment— Trestle  bents  and 

river  piers  

Potomac    River    Bridge — Superstructure — Ludlows    Ferry— 

Dahlgren 

Potomac  River  Bridge — East  approach,  pavnng 

Potomac  River  Bridge— Administration  Building  and  Toll 

Booths 

Potomac  River  Bridge — Fenders  for  Main  Span 

Potomac  River  Bridge — Navigation  and  Appr.  Lighting  ... 
Parking  Lot  adjacent  to  Administration  Building— Potomac 

River  Bridge 

Storm  damage  repairs  

Ch-119X4-511    Waldorf — La  Plata  Road— Replacing  water  supply 
.Ch-198-811         Newbiirg— La  Plata  Road— Preliminary  Eng.  Costs 

Total 


.Ch-124-4-542 

.Ch-124-5-542 
.Ch-124-0-542 

.Ch-124-7-542 
.Ch-124-8-542 
.Ch-124-9-542 

Ch-245X511 


Oct.    31,  1945 

Mar.  31,  1946 
Mar.  31,  1946 

May  31,  1946 
May  31,  1946 
June  30,  1946 
June  30,  1946 
June  30,  1946 
June  30,  1946 


Julv  31,  1944 

Oct.  31,  1944 

Oct.  31,  1944 

Oct.  31,  1944 

Oct.  31,  1944 

Oct.  31,  1944 

Oct.  31,  1944 

Oct.  31,  1944 

Oct.  31,  1944 

Oct.  31,  1944 
Sept.  30,  1945 

May  31,  1946 

May  31,  1946 


DORCHESTER  COUNTY  Completed  Projects.  July  1.  1944,  to  June  30.  1946 

42-45         July   25,  1944     D-187-111 
80-45  Sept.    6,1944      D-115-1-111 


D-115-111 
.D-1 10-5-1 11 


Choptank  River  Bridge  at  Cambridge,  Md. — Replacement  of 

feeder  cable Jan.    31,  1945 

Biulge  over  Cabin  Creek — Roadway  from  Preston  to  East 

New  Market  Jan.    31,  1946 

Bridge  at  Cabin  Creek  near  Waddell's  Corner — Preliminarv 

Eng.  Costs  ".     Jan.    31,  1946 

Intersection    of    Sunburst    Ave.    and    Easton — Cambridge 

Road  June  30,  1946 


Total 


FREDERICK  COUNTY 


466-42 

May 

19, 

1942 

F-415X3-611 
.F-350-611 

560-42 

July 

14, 

1942 

F-3S2 -4-611 

603-42 

Aug. 

19, 

1942 

F-3s2-.5-(ill 
F-335-(ill 

643-42 

Sept 

,29, 

1942 

F-336.\2-r,ll 

373-9 

Feb. 

28, 

1939 

F-356Xt;il 

372-9 

Feb. 

28, 

1939 

F-356.\l-nil 

371-9 

Feb. 

28, 

1939 

F  356X2-611 

16-44 

July 

28, 

1943 

F-424X611 
F-3S1-1-611 

138-46 

Oct. 

3, 

1945 

F-434X611 

271-45 

Apr. 

17, 

1945 

F-426X611 

140-46 

Oct. 

2, 

1945 

F-433-611 

44-46 

July 

3, 

1945 

F-429-G11 

311-45 

May 

29, 

1945 

F-42SX611 

70-46 

Aug. 

s, 

1945 

F-43 1X611 

Completed  Projects,  July  1,  1944,  to  June  30,  1946 

Jug  Bridge— Maintenance  of  screening  and  stabilization 

I'oxville  to  Thurmont — Preliminary  Eng.  Costs 

.lug  Bridge  -  Surface  treat  decking  on  temporary  bridge 

Jug  Bridge— Work  on  temporary  bridge 

.lug  Bridge  over  .Monocacy  River — Preliminary  Eng.  Costs.. 

Hiuiiswick-    Point  of  Rocks  Road — Erect  guard  posts 

Dual  Highwa\- — National  Highway  and  High  Knob 

Dual  Hig)iwa\- — High  Knob  and  Harmony  Road 

Dual   Higliway— Harmony   Road  and   Washington  County 

Line 

Jug  Bridge — Repairs  during  temporary  repairs 

Petersville — Brunswick    Road — Bridge    and    approach    over 

Little  Catoctin — Additional  Cost 

Tluirmont— Rocky   Ridge— Detour   Road— Paying  one-half 

costs  of  a  si)ur  road 

Jug  Bridge-  Surface  treat.    98  mi.  approaches 

Broad  Run  toward  Jefferson-^. 70  mi.  Macadam  Surfacing. 
Urhana  Pike-  Frederick  and  Hvattstown — 4.25  mi.  Asphalt 

(bourse : 

Fmmet.shurg,    Rt.    15 — Eliminating   dangerous   entrance   to 

St .  Josephs  College  

Paine 's  Branch — Install  concrete  pipe  across  Rt.  340 


Oct.  31,  1944 

Dec.  31,  1944 

Feb.  28,  1945 

Feb.  28,  1945- 

Feb.  28,  1945 

Feb.  28,  1945 

Feb.  28,  1945  ■ 

Feb.  28,  1945 

Feh.  28,  1945 
June  30,  1945 

Nov.  30,  1945 

Dec.  31,  1945 
Jan.  31,  1946 
Feb.  28,  1946 

Apr.  30,  1946 

May  31,  1946 
May   31,  1946 


Total 
Cost 


11,626.96 

2,547.45 
2,255.44 

49.30 

422.74 

1,824.62 

59.41 
261.45 
347.97 

129,902.02 


S173.76 

269.14 

4,551.41 

646.38 

169.31 
268.73 

11.19 

1,614.12 

27.62 

181.72 
2,909.60 

316.19 
1,133.90 

$12,273.07 


$1,231.44 

21,185.54 

505.69 

400.27 

S23, 322.94 


?3, 713.30 
1,067.85 
576.46 
170.80 
121.66 
2,550.86 
299.29 
676.95 

319.35 
2,340.92 


139.26 
2,235.03 
12,349.03 


1,154.50 
1,337.63 
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Author- 
ization 
Num- 
ber 


Date 
Author-         Project 
ized  Number 


Description 


Date  Com- 
pleted (Ac- 
counting 
Record) 


Total 
Cost 


FREDERICK  COUNTY 


Completed  Projects,  July  1,  1944,  to  June  30,  1946 


.F-379-(ill 

.K-2()4-filI 
.F-39S-l)ll 
.  F-432X(il  1 
.F-432-l-()ll 
.F-410-(iU 


Survey    to   establisli    Mason-Dixon    Line — Adjustments    to 

Myers  and  Welty  Proiierties  May 

Frpderick  Road — Preliminary  FnK.  Costs  June 

Soulier  Road — Bruns\vicl< — Preliminary  Eng.  Costs June 

Israel  Creek — Woodsboro — Liliertytown June 

Israel  Creek — Woodsboro — Libertytown  Additional  Costs.. , .  June 
Huckeystown  Pike — Survey  Toll  House  Property  at  Lime 

Kiln     June  30,  1946 

Total  


31,  I94(i 
30,  194(> 
3C,  1946 
30,  1946 
30,  1940 


GARRETT  COUNTY 


610-42 

•■Vug- 

19, 

1942 

G 

-211X011 

367-44 

Jimc 

1, 

1944 

-222X611 

99-46 

Sept . 

25, 

194.1 

-230X611 

224-43 

Mar. 

30, 

1943 

-212X611 

207-41 

Feb. 

2S, 

1941 

-199.\611 
-192-611 

.(;-i9s-i-6ii 


Completed  Projects.  July  1,  1944,  to  June  iO,  1946 

Hli)iiniiii(z  Rose — Markjsburg  Road — Resurfacing  Dee. 

Blooming  Ko.se  to  Penna.  Line — Resurfacing  pavement .^ug. 

( iraiitsville — Constrvicting  shoulders  Jan. 

Rt .  550,  Sect.  2,  Kelso  (iap — Installing  pipes Apr. 

Bridge  over  Castlemaii  River — -Repairs May 

National  Pike  at  C^astleman  Valley  R.R. — Grade  Revision — 

Preliminary  Eng.  Costs lunc  30,  1946 

Keyser  -Oakland    Road — Bridge  over   Deep   Creek   Lake — 

Additional  Costs June  30,  1946 

Total 


31,  1944 
31,  1945 
31,  1946 

30,  1946 

31,  1946 


HARFORD  COUNTY 


Completed  Projects,  July  1.  1944,  to  June  30,  1946 


185-44 
150-44 
75-45 
366-44 
389-44 


Nov.  17,  1943 
Oct.  19,  1943 
Aug.  29,  1944 
June  1,  1944 
June  28,  1944 


249-45  Feb.   20,  1945 


395-41 


.H-276-1-466 
H -232 -1-437 

.H-232-2-437 
H -232 -4 -437 
.H-232-5-43? 

.H-232-6-437 

.H-232-7  437 

H-232-10-437 
H-2S6X411 
H -282-4 11 
H -292X4 11 
H-2S9X411 
H-290.\411 

H-294X411 
H-221-411 
H-252-411 
H -254 -4 11 
H-255-411 


.H-255-1-411 

H-262-411 


June   17,  1941      H-270X1  411 


H -296X4 11 
H-270X2-411 
H-25S  411 
.H-266-411 
.H-270-4n 
H-277  411 
.H-284-411 
.H-288-411 
H -297-4 11 


Belair  Ave.^.\berdeen  to  Proving  Grounds 

Sus(iuehanna  River  Bridge — West  approach — Clearing,  grub- 
bing  

Sus(iuchanna  River  Bridge — Substructure 

Susquehanna  River  Bridge — Superstructure 

Susqviehanna  River  Bridge-  Navigation  and  Approach 
lighting 

Svisipiehanna  River  Bridge — .Administration  Building  and 
Toll  Booths 

Sus<piehanna  River  Bridge — Apjjroach  paving  and  Land- 
scai)ing     

Susi|U(hanna  River  Bridge — Protective  Lighting 

('liuichville  <  ;:irage — Construct  Concrete  Shed  

Reiiairiim  Bridge  over  B.  &  O.  R.  R .  at  Stepney 

I>ake  Fanny  Hill  on  Rt.  «  1-28— 0.34  mi.  Resurfacing 

Patching  entrance  to  Md.  State  Police — Benson  Barracks... . 

Patching  Gen.  Pulaski  Highway,  installing  underdrain  in 
Harford  County 

CJonowingo  Road  near  Belair — To  correct  profile 

.\ld.  State  Police  lot  at  Wilna 

.\l)l)roach  to  Bata  Shoe  Company — Preliminary  Eng.  Costs. 

Revolution  Ave.  in  Havre  de  Grace,  Curb  and  Gutter 

Stream  change  on  West  Branch  of  Winters  Run — Preliminary 
Eng.  Costs   -       .         

Stream  change  on  West  Brancli  of  Winters  Run 

Baltimore  .\ve.  in  Belair — Drainage  and  Right  of  Way  Sur- 
vey  • 

Edgewood  Road — End  H251X2  to  the  Underpass — Addi- 
tional Costs 

Belair  .\ve.  in  .\berdeen— Curve  Modification     

Kmmorton  Road — Belair  to  Old  Phila.  Road  Relocation.  .    . 

West  End  of  Conowingo  Dam  to  Darlington  Road 

.Main  St.  in  Belair — Preliminary  Eng.  Costs 

Van  Bibber  toward  Edgewood-  Relocate 

Bridge  over  Falling  Branch — Preliminary  Eng.  Costs 

Penna.  R.R.  Bridge  at  Swann  Creek  near  .\berdeen 

(^onowingo  Road- -Belair — Hickory     Prel.  Eng.  Costs 

Winters  Run  -Stream  Relocation — Prel.  Eng.  Costs 


Aug.  31,  1944 


Oct.    31,  1944 
Oct.    31,  1944 


Oct.  31, 

Oct.  31, 

Oct.  31, 

Feb.  28. 

Feb.  28, 

Apr.  30, 

Aug.  31, 
Sept.  30, 

May  31, 

May  31, 

May  31, 

May  31, 

May  31, 


1944 
1944 
1944 
1945 
1945 
1945 

1945 
1945 
1946 
1946 
1946 

1946 
1946 


May   31,  1940 


May  31, 

Mav  31, 

May  31, 

June  30, 

June  30, 

June  30, 

June  30, 

June  30, 

June  30, 

June  30, 


1946 
1946 
1946 
1946 
1946 
1946 
1946 
1946 
1946 
1946 


214. SS 
367.40 

6(1. (IS 

5,3<l5.S(i 

93.27 

SSS.Og 

$82,704.35 


S13. 182.31 

20,659.67 

934.40 

2,902.16 

767.99 

298.25 

9.41 

$38,754.19 


$238.14 


Oct. 

31,  1944 

26,844.96 

t)ct. 

31,  1944 

1,071.46 

Oct. 

31,  1944 

86.13 

Total. 


HOWARD  COUNTY 


388-44 
332-44 


June   13,  1944 
April  11,  1944 


Completed  Projects,  July  1,  1944.  to  June  30,  1945 

.IIo-170-311         Ellicott  City— Bridge  on   Rock   Hill  College   Road— Addi- 
tional Costs Aug.  31,  1944 

Ho-217X311       Scaggsville  Road — eliminating  hazardous  ditch Nov.  30,  1944 

Ho-216Xl-3ll   Woodbine     Recutting  stream  bed Dec.  31,  1944 


785.05 

85.86 

472.22 

594.20 

4,790.58 

1,775.79 

0,351.32 

31.53 

66,155.08 

7,169.06 

395.17 

3,184.83 

2.49 

213.92 
11.43 

96.64 

389.10 

54.34 

102.45 

123.77 

47.36 

540.39 

222.96 

176.22 

1.077.33 

2,385.36 

$125,475.14 


$25.11 
1,625.38 
1,690.99 
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Author- 

ization  Date 

Num-  Author- 

ber  ized 


Description 


Project 
Number 


Date  Com- 
pleted (Ac- 
counting 
Record) 


HOWARD  COUNTY 


Jan.  29,  1942 
April  11,  1944 
Mav     2,  1945 


266-42 
331-44 
285-45 


HO-199X5-3U 

HO-216X311 

Ho-219-2-311 


Completed  Projects,  July  1,  1944,  to  June  30,  1946 

Jessup  Road-Landscaping  and  erosion  control  Feb.  28,  1945 

Howird  County  Bridge  at  Woodbme-Repairs^^^  _       ■  ■  ■  -^     Feb.   28.  1945 


282-45         Apr.  24,1945     Ho-219-1-311 


Baltimore-Washington  Blvd.-4.00  mi.  Resurfacing  toward      ^^^^     ^^^  ^^^^^ 
BahlmoIe-WashingtonBlvd.-2.30  mi.' Resurfacing  toward  ^^    ^^^^^ 

Dead  Man's  Cur ve 


Total. 


KENT  COUNTY 


Completed  Projects,  July  1,  1944.  to  June  30. 


36-44 

Aug.  24, 

1943 

347-44 

May     2, 

1944 

314-45 

June     5, 

194b 

K-141X211 
K-143X211 
K-14SX211 


Rock  Hall— Tolchester  Road— Widening  hazardous  curve.... 

Correcting  hazardous  draining  condition 

For  enlarging  Chestertown  Garage 


Feb.  28,  1945 
Feb.  28,  1945 
Sept.  30,  1945 


Total 


MONTGOMERY      OUNT\ 

266-43          May     6,  1943     M-381X311 
M-302-1-311 


Completed  Projects,  July  1,  1944,  to  June  30.  1946 

Wisconsin  Ave.  (Rockville  Pike)-North  of  Bethesda-Storm 
ofd'^Georgetown  Road,' Wisconsin  Ave.— Bethesda  to  Alta 


652-42 

370-44 

84-45 

139-46 


Sept.    8,1942  M-37SX311 

June  28,  1944  M-386X311 

Sept.  13,  1944  M-354-3-311 

Oct.     2,  1!'45  M-387-311 


Vista— -Additional  Costs  „      ,  , 

Dale  Drive,  north  of  Piney  Brancn  Road    concrete  pipe 

O'd  Georgetown  Road  at  Auburn  Ave  .—Storm  ;>ew^r      .      ■ 
Silver  Springs,  Md.-Blair  Mill  Road  and  East-\\  est  Highway 
—Constructing  storm  water  drainage          _       „      ,   r^       ■    ' 
Old  Georgetown  Road-Moorland  Lane  to  Glen  Rock  Road- 
Construct  curb  and  gutter 


Sept.  30,  1944 

Oct.  31,  1944 
Nov.  30,  1944 
Aug.  31,  1945 

Nov.  30,  1945 

June  30,  1946 


Total. 


PRINCE 

19-43 
83-44 

168-44 

186-44 


GEORGE'S  COUNTY  Completed  Projects.  July  1.  1944,  to  June  30.  194fc 


Nov. 
Sept. 
Nov. 


1943 
1943 
1943 


Dec.     7,  1943 


P-494X511 
P-512X511 
P-517X511 

P-518X511 
.P-315X511 


149-42  Dec.     2,1941      P-315-3-511 

,54-4.5         .\ug.     8,  1944     P-526-511 


41-44 

84-44 
121-45 

79-45 
110-44 
243-45 

94-45 

9-43 
35-43 
222-45 


59-45 
270-45 

92-46 
269-45 

126-45 
326-45 

63-46 
132-42 


•A-Ug. 

24,  1943 

Sept. 

1,  1943 

Oct. 

18,  1944 

Sept. 

6,  1944 

Sept. 

29,  1943 

Feb. 

13,  1945 

Sept. 

19,  1944 

Oct. 

13,  1942 

Nov. 

27,  1942 

Jan. 

10,  1945 

.\ug. 

8,  1944 

Apr. 

10,  1945 

Sept 

.  18,  1945 

Apr. 

10,  1945 

Nov. 

.    8,  1944 

June 

26,  1945 

July 

24,  1945 

Dec. 

2,  1941 

P-507X511 

P-513X511 

P-529-511 

P-528X511 

P-515X511 

P-497X511 

P-530X311 

P -480-2 -5 11 

P-464X3-511 

P-534-511 


.P-315-4-511 
P-508-X511 
P-524X511 
P-537X511 
P-544X511 
P-538-511 

P-531X511 
P-540X511 

P-54 1X511 
P-472X511 
P-315-2-511 
.  P-480X51 1 
.P-300-4-511 
,  .P-424-511 


Storm  damage  to  State  Roads     .^^  ,  „-      • 

Mavhew  Count  v  Road,  Surface  Ireat  l-''5  mi.      ._   •  •  .^^  •  ■; -^ 
Edmondston    Road   and   Jefferson   Ave.-Repairing   traffic 

Islands rr.       i    tj"  '  j 

Repairs  to  Marlboro  Race  Track  Koad^      ,        n    r      Arldi 
Anne  Arundel  City  Line  toward  Washington,  D.  C— Aaai 

Defend  Sway,  Approach  to  w!  B:  &  A.  R.R:,  railway 

State  Roads  Commission  Garage  at' Upper  Marlboro,  Md.- 
Installing  rain  gutter  .  ^,      ,^^ 

Seeding  Cuts  and  slopes  around  Airport  at  Meadows 

Dr   Stewart  Countv  Road— Surface  Treat  1-5. mi 

U    S.  Rt.  1— Cost  for  removing  dirt  and  debris 

Repairing  Marlboro  Race  Track  road  .^^.      ■  -    ■  , 

TB  to  Brandywine  Road— Improving  btate  Koaa 

58th  Street  at  Berwyn  Heights— Repairs. ^  „„..„„„tpr 

Construction  of  building  to  be  used  as  sign  and  carpenter 
shop : 

Marlboro  Garage— Reconstruction  .    ■  rn      '.        \; 

Peace  Cross  in  Bladensburg-Special  Jreatrnent  ^^  __.  n  mi 

Grain  Highway-Central  Ave.  south  of  Mitchellville-4 .0  mi. 

Bit.  Concrete  Base  Course      ,,..,:        ,  V-„ctc 

W    B   A.  R.R.  toward  D.  C.  Line— Additional  Costs.      ... 
Colesville  Road-North  of  University  Drive-S.  W.  drain... 

!S  H?E^':^^&t  Bridge  to  T:  B.-Pat.h  sections  .:. 

?r  m^l[S-^i^  ms°3^^  Jsotward  Central  Ave:- 

6.0  mi.  -Asi)halt  Base  Course 

Main  St.  in  Laurel— Raising  gutter^      „      .  ■ f'  „„'  „Wh 

Grain  Highway-Marlboro  and  T.  B. -Patching  surface  and 

shoulders 

Storm  damage  repairs  ,  v,     i        t.  '  „-.  TjoVi-inCT  T  ..t 

Upper  Marlboro-Prepare  and  Surface  Treat  Parking  Lot     . 

Payment  of  Right  of  Way  Costs  to  W.  B.  &  A 

MaVlboro  Garage— Fire  Cleaning^        r^   \: 

Landover— Largo,  Prehminary  Eng.  Gosts 

Crystal  Spring  -Ave.- Prel.  Eng.  Costs 


Total 
Cost 


1.85 
217.94 

201,990.40 

114,518.53 

$320,070.20 


512.22 

246.18 

1,529.03 

$1,787.43 


July  31,  1944 
July    31,  1944 

Aug.  31,  1944 
Aug.  31,  1944 

Sept.  30,  1944 

Oct     31,  1944 

Nov.  30,  1944 
Nov.  30,  1944 
Nov.  30,  1944 
Dec.  31,  1944 
Dec.  31,  1944 
Feb.  28,  1945 
Mar.  31,  1945 

Mar.  31,  1945 
Mav  31,  1945 
May   31,  1945 

June  30,  1945 

June  30,  1945 

Aug.  31,  1945 

Oct.  31,  1945 

Oct.  31,  1945 

Dec.  31,  1945 

Dec.  31,  1945 
Feb.  28,  1946 

Mar.  31,  1946 
Apr.  30,  1946 
Mav  31,  1946 
Mav  31,  1946 
Mav  31,  1946 
June  30,  1946 
June  30,  1940 


S296.48 


$10,086.17 
1,628.95 


547.70 
7.03 


81,687.95 

737.02 

2,482.85 
826.22 
5,326.57 
S.2i 
3,820.04 
3,195.37 

1,781.99 

1,534.32 

419.66 

33,168.28 

1.75 

1,617.62 

7,909.75 

12,483.42 

43.81 

56.581.24 
2,489.31 

91,172.99 

16,997.34 

135.90 

1,891.17 

696.08 

587.04 

1,760.67 
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Author- 
ization 
Num- 
ber 


Date 
Autlior-      Project 
ized         Number 


Description 


Date  Com- 
pleted (Ac- 
countine 
Record) 


PRINCE  GEORGE'S  COUNTY    Completed  Projects,  July  1,  1944,  to  June  30,  1946 


P-425-811 

P-434-811 

P-451-5n 
P-452-511 
P-452X 1-511 
P-45S-511 
.P-460-1-511 
,P-474-l-511 

.P-475-511 
.P-481-511 
.P-4S2-511 

.P.500-511 

P-504-511 

P-51 1-511 
P-51(i-511 


P-54(')-511 
.P-549-511 


Baltimore-Washington  Blvd.  at  Contee— Right  of  Way  Sur- 
vey  June  30,  1<J4C 

River  Road,  Defense  Highway  to  D.  C.  Line — Preliminary 

EnK-  Costs June  30,  I94G 

Lanham  Grade  Eliminations — Sidewalks June  30,  1946 

Laurel — Kt.  Meade  Road — Preliminary  Eng.  Costs J>me  30,  1946 

Laurel—  l"t.  Meade  Road— Laurel  to  A.  A.  County  line lune  30,  1940 

Laurel-   Hurtonsvillo  Road— Right  of  Way  Survey June  30,  1946 

WashinKtou  Blvd.,  Muirkirk  to  H>attsville June  30,  1946 

Clumni'lizatinii  at  intersection  of  New  Hampshire  Ave.  and 

ICa.st-West  Highway June  30,  1946 

Marlhorii-  Cheltenham  Road-Preliminary  Eng.  Costs June  30,  1946 

Channelization  at  Rhode  Island  Avp.  and  Eldridge  Ave June  30,  1946 

Baltimore-Washington     Blvd.,    Relay — College     Park — Pre- 
liminary ICng.  Costs June  30,  1940 

Bridge  over  B.  and  O.  Branch  Line  at  Hyattsville— Prelim- 
inary Eng.  Costs June  30,  1946 

Bridge   over    Penna.    R.    R.   at   Bowie — Preliminary   Eng. 

Costs                June  30,  1946 

D.   C.   Line   to   Camp   Springs  Airport — Preliminary  Eng. 

Costs June  30,  1946 

Largo  Road — Bridge  over  W.  B.  &  A. — Right  of  Way  at  Land- 
over  June  30,  1946 

Culvert  on  Sargent  Road  near  Riggs  Road June  30,  1946 

Bridge  over  B.  &  O.  R.  R.— Barney  St.— Cottage  City June  30,  1946 


Total . 


OUEEN  ANNE'S  COUNTY 


Completed  Projects,  July  1,  1944,  to  June  30,  1946 


361-41 
223-43 


198-45 


May  22,  1941 
Mar.  24,  1943 


Q-153X2-211 

Q-186X211 
.Q-158.\211 


Dec.     5,  1944     Q-196X211 


.Q-187X1-211 
.Q-151-2U 
.Q-165-211 
Q-167-211 
.Q-168-211 
.Q-170-1-211 
.Q-174-211 


Between  Centreville  and  Wye  Mills — Furnishing  pipe  cul- 
verts   

Centreville  to  Wye  Mills — Widening  Road 

Rt.  213— Church  Hill— Centreville— R/W.,  Engr.  for  widen- 
ing— .Additional  Costs 

Towns  of  Centreville,  Grasonville,  Sudlersville,  Church  Hill, 
Queenstown — Surface  treat  shoulders 

Centreville — Wye  .Mills  Road 

Matapeake — Romancoke  Road      

Kent  Narrows  to  Winchester — Preliminary  Eng.  Costs 

Relocation  of  Rt .  404  at  \\  ye  .Mills — Prehminary  Eng.  Costs   . 

Grasonville  toward  Wye  Mills — Preliminary  Eng.  Costs 

Dredging  channel  at  Matapeake 

Burrsville  Road 


Nov.  30,  1944 
Mar.  31,  1945 

June  30,  1945 


Sept.  30, 

Mav  31, 

June  30, 

June  30, 

June  30, 

June  30, 

June  30, 

June  30, 


1945 
1946 
1946 
1940 
1946 
1946 
1946 
1946 


Total . 


ST.  MARY'S  COUNTY 


Completed  Projects,  July  1.  1944,  to  June  39,  1946 


192-44 
197-43 

58^5 
45-45 
180-45 

335-45 
56-46 
105-46 


Dec.   14,1943     Sm-262X511 
Mar.   10,  1943     8m-255-4-511 

Sm-234X511 

Aug.     8,  1944     Sm-267X511 
Aug.     1,  1944     Sm-265-511 
Nov.    8,  1944     Sm-269-511 


June  26,  1945 
July  24,  1945 
Oct.     3,  1945 


Sm-274X511 
Sm-276X511 
Sm-278X511 
.Sm-210-511 
.Sm-235-511 
.Sm-247X511 
.Sm-248-511 
.Sm-250-511 


Repairing  Bridge  over  Town  Run  on  Rt.  5 

Leonardtown  to  Cedar  Point  Naval  Base — Surface  Treat 

Storm  Damage  Repairs  (June  13,  1941) 

Storm  Damage  Repairs 

Jarboesville  toward  Leonardtown — 7.5  mi.  Bit.  Base 

Leonardtown  toward  Great  Mills — 5.C  mi.  Bit.  Concrete  Sur- 
face Roadway 

Storm  damage  rei)airs 

Storm  damage  repairs 

Storm  damage  repairs 

Morganza  toward  Granville — Prel.  Eng.  Costs 

Mechanicsville — Leonardtown  Road — S.  R.  C.  Garage 

St.  George  Island — Additional  Costs 

St.  Marys  Seminary,  St.  Marys  Cit> — Sea  wall 

3  Notch  Road — Preliminary  Eng.  Costs 

Total 


July  31,  1944 
Dec.  31,  1944 
Jan.  31,  1945 
Apr.  30,  1945 
June  30,  1945 


Aug. 
Apr. 
Apr. 
Apr. 
Ma>' 
May 
May 
June 
June 


31,  1945 
30,  1946 
30,  1946 

30,  1946 

31,  1946 
31,  1946 
31,  1946 
30,  1946 
30,  1946 


SOMERSET  COUNTY 

394^4 


Completed  Projects,  July  1,  1944,  to  June  30,  1946 


S-37-111 

June  28,  1944     S-142X111 


196-46 


Nov.  15,  1945     S-124-1-111 


Princpss  Anne  to  Westover — Additional  Costs Aug.  31,  1944 

Princess  .\nne  High  School— Shaping  and  surface  treating 

driveway Feb.  28,  1945 

-Additional  Right  of  Way  Costs  necessary  over  and  above 

R/W  Costs  .set-up Jan.    31,  1946 


Total 
Cost 


339.19 

745.31 
229.45 
8,776.31 
26.13 
181.84 
1.22 

26.60 

440.88 

49.09 

413.55 

196.16 

304.55 

135.95 

224.36 

602.71 

1,009.22 

§354,939.21 


$564.36 
21,254.03 

30.65 

2,688.96 
136.30 
562.02 
709.77 
106.66 
376.52 
2,081.34 
1,048.50 

$29,559.11 


$1,143.90 

16,648.43 

178  27 

3,660!94 

84,390.91 

44,276.35 

3,168.83 

11.170.19 

1,288.07 

499.85 

405.54 

1.17 

619.34 

14,108.67 

$181,560.46 


$10.00 

1.41 

1,895.59 
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Author- 
ization 
Num- 
ber 


Date 
Author- 
ized 


Project 
Number 


Description 


Date  Com- 
pleted (Ac- 
counting 
Record) 


SOMERSET  COUNTY  Completed  Projects,  July  1,  1944,  to  June  30,  1946 

Rt.  13— Fruitland  to  Princess  Anne— Trim  and  build  7.53 
mi.  of  shoulder  with  *  10  screening 


72-46 


Aug.     8,1945     S-149X111 

S-14S 
53.46  ,luly    10,  1945     \Vi-21S-lll 

S-120-111 


.S-124-2-111 

.S-114-111 


Salisbury— Ocean  City  Road— 14.66  mi.  Asphaltic  Concrete 
S.  R.  C.  Garage  Lot,  North  of  Westover— Preliminary  Eng. 

Costs >.••■,■•;, 

Moving  church  property  at  Greenhill.^     ^  ,  ;     „    r     • 
Bridge   over   Annamessex    River   at   Cnsfield— Prelimmary 

Eng.  Costs 


Total 
Cost 


Total. 


Jan. 

31, 

1946 

18, 

840.79 

May 

31, 

1946 

233, 

579.97 

May 
May 

31, 
31, 

1946 
1946 

5.43 

360.77 

June 

30, 

1946 

27.10 

$254 

,721.06 

TALBOT  COUNTY 


Completed  Projects.  July  1,  1944,  to  June  30,  1946 


541-41 
197-45 


Aug.  20,  1941     T-97X1-211 
Dec.     5,  1944     T-1C8X211 


.T-67-211 
.T-70-211 


.T-86-211 


Rt   213    widen  shoulders  on  east  side ■••       Jan.    31,1946 

Towns  of  Oxford,  Tilgham  and  Easton— Surface  treat  shou'- 


ders 


Easton— Wye  Mills— Preliminary  Eng.  Costs 


Jan.  31,  1946 

June  30,  1946 

Miles    River    Bridge,    replace    fenders— Prelimmary    Eng.    ^^^^  ^^    ^^^^ 

Matthlws  to  TuckahoeCreek-Prei:  Eng.Costs.: ::.::;:::::     June  30;  1946 

Total 


$1,398.65 


2,860.14 
18,576.97 


14.97 
1,405.14 


$24,255.87 


WASHINGTON  COUNTY  Completed  Projects.  July  1.  1944,  to  June  30,  1946 


208-43 
233-43 
358-44 
361-44 
682-42 
210-46 


295-43 
442-9 


Apr.  17,  1943 
Mar.  30,  1943 
June  1,  1944 
June  6,  1944 
Sept.  29,  1942 
Nov.  28,  1945 

May   25,  1943 

Apr.     5,  1939 


W-360X61 1 
W-3(i()X  1-611 
W-364XI111 
W-365X611 
W-357-X611 
W-367X611 
W-348-611 
W-362X61 1 

W-212-4-611 

.W-1 82-3-611 
.W-188-1-611 


.W-193-6-611 

.  W-338-61 1 

.W-339-611 

.W-339X1-611 
.W-345-611 


Route  81  in  Washington  County— Repauing  Road 

Route  81  in  Washington  County— Repairmg  Road 

Wasliington  Countj — Surface  treatmg  Dual  Highway 

Potomac  Street,  Williamsport— Surface  Treat. . , 

Sharnsburg  Pike  near  Hagerstown— Facilitate  Drainage 

Purchasing  lot  adjacent  to  S.  R.  C.  garage  at  Hagerstown.. 
Camp  Ritchie— Improvements  to  West  Gate. 
Route  62,  near  Mile  Stake  67-   ''•-'—"  '^—" 

Church  Property ^   -.,'■'  '^ i 

B.  &  O.  R.  R.  Bridge  at  Harpers  lerrj — Maintenance  and 

Equipment  Rental 

National  Pike— Channelization ■  „   •  ■  ,  ■  '  nr'    '   T  •     a '  ' 

National   Pike— Funkstown    toward    South   Mountain-bur- 

facins     

Harfordsburg  Road  and  High  St.  in  Hancock 

Beaver  Creek   on   National  Highway— Widen  Bridge— Pre- 
liminary Eng.  Costs ,,     ^T 

Downesville    Pike— Downesville— Hagerstown- 

Downesvme^  Pike^Downesville— Hagersfown-Roadway 
National  Pike  at  Sideling  Hill  Mountain— Relocation.  . 


-Surface  Treat  area  front  of 


-Channeliza- 


-Preliminary 


Total . 


Sept. 

30, 

1944 

$3,934.31 

Sept. 

30, 

1944 

1,214. 

02 

May 

31, 

1945 

1,572. 

16 

May 

31, 

1945 

1,029, 

.  10 

June 

30, 

1945 

1,474. 

,20 

Feb. 

2S, 

1946 

2,481, 

.04 

May 

31, 

1946 

98, 

.9/ 

Max- 

31, 

1946 

27 

.32 

June 

30, 

,  1946 

111,429 

.16 

June 

30, 

1946 

117 

.,9 

June 

30, 

1946 

947 

.34 

June 

30, 

1946 

17 

.00 

Jvme 

30, 

,  1946 

84 

.71 

June 

30 

,  1946 

721 

.81 

June 

.30 

,  1946 

333 

.33 

June 

30 

,  1946 

507 

.49 

$125,990.40 

WICOMICO  COUNTY 

41-45 


Completed  Projects,  July  1,  1944,  to  June  30,  1946 


248-45 


July    25,  1944    lWi-206 

iWo-246-1-111 

/Wi-206 

lWo-246-111 

/Wi-209 

iWo-260-111 


,  .Wi-215-111 
,  ,Wi-!41-ni 
.     Wi-197-111 

Wi-217-111 

,    .,Wi-219-lll 
1945    /Wi-209-1 

l,Wo-260-l-lll 


Feb.  27 


Pocomoke  River  at  Parnells  Cro.ssing— Construct  bridge 

Pocomokc  River  at  Parnells  Crossing— Construct  Bridge. . 

Pocomoke  River— County    Road    Bridge    at    Massey— Prel. 

Eng.  Costs „■. ; 

Widening  U.  S.  Rt.  13— Salisbury  to  Princess  Anne   . 
B\  -Pa.ss  to  East  of  Salisbury— Preliminary  Eng.  Costs 

Salisl)ur\ — Delmar  Road— Preliminary  Eng.^Costs,  .^ 

Pocomoke  River  Bridge— Alterations— Prel.  Eng.  Costs 
U.  S.  Rt.  213— Salisbury— Parsonsburg 


Pocomoke  River  at  Masseys  Crossing— Construct  Bridge 
Total.  


June  30,  1945 
June  30,  1945 


May  31,  1946 
M.iA-  31,  1946 
June  30,  1946 
June  30,  1946 
June  30,  1946 
June   30,  1946 

June  30,  1946 


$10,854.88 
1,086.60 


431.36 

480.17 

400.19 

1,278.57 

3,003.90 

70.18 

9,112.64 


$26,718.49 
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Auinor- 
ization 

Date 

Num- 

Author- 

Project 

ber 

ized 

Number 

Description 


Date  Com- 
pleted (Ac- 
counting 
Record) 


Total 
Cost 


WORCESTER  COUNTY 

3()i-45 


Completi'cl  Projects.  .Fuly  1.  l')44.  to  .liinc  .»0,  194(i 


\Vo-252Xlll 

May    l(i,  1945     Wo-252-l-lll 


309-42 


Voh.   24,  1942 


\V()-231-111 
\Vo-237Xni 

\v..-I7:mii 

Wo  223-111 
Wo  2()4X111 
Wo-272-111 


Slciihcn  Dcciitur  Memorial  Road  -Preliminary  Eng.  Co.sts.  Apr.  30,  1940 
Ste|)lien    Decatur   Memorial   Road — Con-struct   0.339  mi.   of 

State  HiRhway  Ai)r.   30,  1940 

Bridne  over  Pocomoke  River  at  Whiten — Preliminary  Eng. 

f'ost.s _                                               "  May   31 ,  1940 

Snow  Hill  -Purchase  and  Erect  fence  around  S.  R.  C.  Car- 

aKc .June  30,  1940 

Pocomoke — Stockton    Road,    Pocomoke    to    Cape    Charles 

Road- -Preliminary  Eng.  Costs     lune  30,  1940 

("ape  Charles  Road — Preliminary-  Eng.  Cost.s June  30,  1940 

Rt.  113    -Projierty  Survey — Garage  site  near  Snow  Hill..  .June  .30,  194(i 

Pocomoke  River  Bridge^Alterations .lune  30,  1940 

Total 


ENGINEERS'  DISTRICTS 

Kl) 

\:v 

Kl) 

ED 

ED 

ED 

ED 

ED 

ED 

397-44          June  27,  1944  ED 

390-44          June  20,  1944  ED 

401-44          June  28,  1944  ED 

ED 

ED 

ED 

ED 

ED 

ED 

ED 

ED 

ED 

400-44          June  28,  1944  ED 

395-44          June  20,  1944  ED 

100-41          Jan.      7,  1941  ED 


Completed  Projects,  July  1,  1944.  to  June  30,  1946 


-19-111  District   *1 — Bit .  Surface  Treatment 

-lS-211  District   »2-   Rei'ainting  Bridges 

-19-211  District   «2  -S\uface  Treatment  . 

-18-311  District  »3— Painting  Bridges 

19-311  District   «3— Bit.  Surface  Treatment 

-18-411  District  *4 — Painting  Bridges 

19-411  District   »4— Bit.  S\uface  Treatment 

-19-511  District  *5 — Surface  Treatment 

19-61 1  District  * 6— Surface  Treatment 

20-1  - 1 1 1  Choptank  Bridge — Cleaning  and  Repainting  Bridge 

20-2-111  Marshyhope  Creek  and  Sinepu.xent  Bay — Repainting  Bridges 

20-411  District  *4— Rei)aintiiig  Bridges  

-20-111  District  «  1— Repainting  Bridges  

21-111  Bit.  Surface  Treatment^Dist.  No.  1 

21-211  Bit.  Surface  Treatment  -Dist.  No.  2 

-21-311  Bit.  Surface  Treatment  -Dist.  No.  3 

21-411  Bit.  Stn-face  Treatment— Dist.  No.  4 

20-511  District  «5— Painting  Bridges 

-21-511  Bit.  Sin-face  Treatment— Dist.  No.  5 

20-011  District  » 6— Painting  Bridges 

-21-011  Bit.  Surface  Treatment  -Dist.  No.  0  

20-311  District  «3— Repainting  Bridges 

20-21 1  District  «  2— Repainting  Bridges 

11-011  Servicing  Forestry  Dept.,  Diesel  auto  patrol 

Total 


Oct.  31 

Oct.  31 

Oct.  31 

Oct.  31 

Oct.  31 

Oct.  31 

Oct.  31 

Oct.  31 

Oct.  31 

Jan.  31 

Mar.  31 

Mar.  31 

Oct.  31 

Oct.  31 

Oct.  31 

Oct.  31 

Oct.  31 

Oct.  31 

Oct.  31 

Oct.  31 

Oct.  31 

Mar.  31 

Mav  31 

June  30 


1944 
1944 
1944 
1944 
1944 
1944 
1944 
1944 
1944 
1945 
1945 
1945 
1945 
1945 
1945 
1945 
1945 
1945 
1945 
1945 
1945 
1940 
1940 
1940 


MISCELLANEOUS  Completed  Projects.  July  1,  1944.  to  June  iO.  1946 

Miscellaneous  Projects  closed;  July  1,  1944  to  June  30,  1940 


ND-1-111 


Feb.   28,  1945 
Traasportation  fiunLshed  State  Guard  I'nits  for  emergencj- 

mobilization June  30,  1940 

Total  


A-W  (STATE  WIDE) 


C28-42 
230-45 


Aug.  25,  1942 
Jan.    23,  1945 


Completed  Projects,  July  1,  1944.  to  June  30.  1946 

AW-SOO-11  To  determine  military  ratings  for  all  State  Bridges June  30,  1940 

AW-592-11  Paying  expenses  to  Personnel  of  traffic  division,  making  re- 

inventor\-  of  State  Highway  Svstem  June  30,  1940 

AW-585-011        S.  R.  C.  Engr.— Je.ssups  to  D.  C.  Line June  30,  1940 

AW-587-011        Recon.  Survey  (Aerial) — Hagerstow-n  to  Havre  De  Grace..  .  June  30,  1946 

AW-593-01 1        Weighing  trucks June  30,  1940 

AW-5S2-01 1         Loadometer  Restn-vey  for  Federal  Govt June  30,  1946 

Total 


$1,387.59 

16. 140. .53 

2.51 

2,180.48 

5.20 

0,202., 38 

200.93 

1,020.50 


$27,752.24 


$100,573.38 


$3,965.00 

4,735.55 

$770.55 

$5,629.19 


819,071.94 
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Construction  Work  in  Progress,  June  30,  1946 

Author-  Date 

ization         Author- 
Number  ized 


Project 
Number 


Description 


Estimated 
Disburse-         Expendi- 
Amount  ments  to  tures  to 

Authorized    June  30,  1946     Complete 


ALLEGANY  COUNTY 

July     2,  1946     A-1S4-611 
Nov.  27,  1940     A-313X611 


392-46 
57-41 


592-42 

658-42 

437-42 
418-42 

468-42 

505-42 

48-43 

86-46 

188-46 

66-46 

371-46 

372-46 

373-46 
74-46 

90-46 

98^6 
180-46 


\-325X3-611 
Aug.   19^  1942     A-329X3-611 

A-329X4-611 


A-332X1-611 
A-33SX611 


Sept.  15,  1942 

Apr.  21,1942 
Apr.   14,  1942 


May  27,1942  A-341X611 

June     9,1942  A-.342X611 

Nov.  25,  1942  A-347X611 

Sept.    4,  1945  A-368X611 

Oct.    31,  1945  A-370-611 

.July   24,  1945  A-371X611 

July     2,  1946  A-372-611 

July     2,  1946     A-373-611 

July     2,1946     A-3I6;611 
Aug.  28,  1945     A-37,Xbll 

Sept.  11,1945     A-378X611 


Sept.  18,  1945 
Oct.    23,  1945 


296-46       May     7,  1946 


A-379X611 
A-380X611 


.A-383X611 
A-384X611 


July  1,  1944,  to  June  30,  1946 

National  Pike  at  Lang-3  mi.  west  C"mbev!and. 
Frederick  St.  extension.  City  Limits  to  Bedford 

Road— Macadam  Road , . 

Cleorees  Creek  Road— Removing  slides 
McMullen     Highway— extend     pipes    and    end 

McMuUen  Highway-Grade  and  drain  for  earth 

sho\ilders  ^ ■  ;.• 

Rt   '20  at  Celanese  Plant— W  idening 

Locust    Grove   Bridge-Build   cement   masonrj 

N^roSnS  *  6042-Replax.  670  sq.  ft;  side- 

R^le 'a^'GilSar^l^idening  shoulde,^  and  corl 

rect  drainage         _        ■    ^-  -  .  ■   ,o-_t;'   .:, 

Placing  Macadam  Shoulders  on   Rt.   1J5     ^ecT. 

Irostburg  Garag^-Erecthig  15  f t.  x  30  f t .   addi- 
NSalPike-Fostburg  to  Penna.  State  Line- 

7  57  \<=phaltic  Concrete  V^  earing  Course  . .  ^, . 
Si^ruce  Hollow  Bridge  on  Rt.  40-Right  of  \\ay 

Gwrges  Creek  on  Klondike  Road  at  Carlos  Junc- 
tion—Repairs to  bridge „„-:i,-  ■••■■„;,■ 

GeOTges  Creek  on  Old  Route  36  at  Morrisons- 
Repairs  to  bridge       ,    „      ■  A"  ■ 

Viaduct  at  Pekin— Prel.  Eng.  Costs ^ 

McMullen  Highway  at  BowHng  Green-Correct- 
ing a  bad  drainage  condition  ■  „•  ■;,■■:,•.;,■ 

cl-P    R    R.  near  Gannon's  Store  at  Franklin, 

^■^fa^^Placing  IS"  Asphalt  Coated  C.  M.  Pipe 

R^^^'lrand  Rt!  220  in  Cumberland-Painting 
3  1,5  mi.  center  line  strips     ^.  ■  u   ■   ,.„„ 

Town  Creek  on  Rt.  51,  Uhl  Highway-Erecting 
Prefabricated  Steel  Garage  . . . .  ^ .  .  • 

Co«t  of  S.  R.  C.  Garage  at  Town  Creek 

Town  of  Luke— Surface  treating  road 


$2,000.00 
4,227.40 


2,015.03 

10.637.50 
2,703.65 

1,348.78  . 

621.00 

1,334.00 

698.17 

825.82 

109,062.80 

100.00 

300.00 

300.00 
1,000.00 

401.. 53 

298.84 

126.79 

799.94 

603  is 


SI, 154.30 

323.65 

78.12 

1,189.39 

8,603.03 
858.70 


418.65 
127.91 

716.38 

38,223.21 

61.41 

30.03 

31.43 
270.63 

327.25 

134.27 
138.93 

139.00 


$845.70 
3,903.75 


825.64 

2,034.47 
1,844.95 

1,348.78 

202.35 

1,206.09 

698.17 

109.44 

70,839.59 

38.59 

269.97 

268.57 
729.37 

74.28 

164.57 

799.94 
603!23 


Total. 


ANNE  ARUNDEL  COUNTY 

....\A-199-1-311 


July  1,  1944,  to  June  30,  1946 

Annapolis  Blvd.  from  Furnace  Branch  to  Glen- 


$139,404.48        $52,826.29        $86,807.45 


AA-223-311 
.\A -230-311 

AA -246-3 11 


227-46        Jan.    23,  1946 


yl'oTiov  basculespan  of' Severn  River  Bridge... 

fJenera!  Highway- Gap  at  Iglehart  • ■ 

Intersectfon  of  Defense  Highway  and  Solomon  s 

Island  Road— Preliminary  Eng.  Costs      , 

Bridge  over  Spa  Creek  between  Annapolis  and 

EastDort— Preliminary  Eng.  Costs -^^  ■  ■ 

si  O^^ek  between  Eastport  and  Annapolis,  Md. 


555-41 
556-41 


.AA-261-311 

AA-261-3-311 
.AA-262-311 
.AA-302X1-311     Ft 

AA-302-3-31 1       Sevlra-Odent^n  Road-Adjustments  to 


—Con.struction  of  bridge.  ^  , 

Bridge  over  Stoney  Creek  on  Stoney  Creek  Road 

Preliminary  Eng.  Costs. ■  •  •  ■  ■ ^-  ■  ■  _  , 

Meade   Road-Pumphreys^  to   Severn,   and 


.$745,760.10 


reieeraoh  Road— Severn  to  Odenton     ^. 
leiegrapi    xYo-i   „^^  ,_  .  .■  j-^mei-t.  to  Grimm 


Sept.    9,  1941 
Sept.    9,  1941 


396-42        Mar.  31,1942 


Se^vXodenton    Road-.A-dji.stments    to    Har- 
r[^;"J' H'^ghwav    and    Hammonds    Lan^In:  ' 
Beni"  'cS'^Road     in     Brooklyn-Drainage  ' 
Old"  Annapolis  Road- Extending'  culvert  (East 
01d"\nnapolis  Road-Extending  culvert  (West 

I n?e"siction4-t .  Meade  and  Old  Annapolis  Roads 

—Channelization)         -   : 

^±M^^        ^;jS^gh::;l^-^;^^"u?Iet  ditches  at  cul. 

verts   


AA-302-4-311 

A  A -304X3 11 

AA-315-311 

AA-316X311 

AA-3UiXl-311 

AA-319-311 


1,138.50 
1,138.50 


$30.23   . 

97.64  . 
3,595.14  . 

44.65  . 
4,386.18  . 

60,433.65 

35,277.01 

3,718.77 

43.92 

1,495.81 

2,331.61 

73.89 


720.55 
3,443.08 


$685,326.45 


1,138.50 
1,138.50 


.575.00 


575.00 
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Construction  Work  In  Progress,  June  30,  1946 

Author-         Date 
ization       Author-  Project 

Number        ized  Number 


Description 


Estimated 
Disburse-         Expendi- 
Amount  merits  to  tures  to 

Authorized    June  30,  1946       Complete 


ANNE  ARUNDEL  COUNTY 

AA-331-311 

AA-331X 1-311 

AA-335-311 

\A-341-311 

101-40        Sept.  1«,  1945     AA-341  1-311 

AA-342-311 

AA-34:).\311 

AA-357X:ill 

211-46        Dec.     5,1945     A.\-35S-31 1 


A  A -.360-3 11 

267-46 

Mar.  27,  1946 

AA-361-311 

331-46 

June     6,  1946 

AA-3r)2-311 
AA-364-311 

7-47 

July     9,  194»i 

AA-365X311 

'    July  1,  1944,  to  June  30,  1946 

South  River  Bridge  to  Central  Ave. — Prel.  Eng. 

Co.st     

South  River  Bridge  to  Central  Ave. — Right  of 

Way   

Central    Ave.    to    Davidsonsvi  lie— Prel.    Eng. 

Co.«ts 

Davidsonsville  Road  to  Mayo  Road— Prel.  Eng. 

CnstS_ 

CUebe  Creek  on  Mayo  Road — Constructing  con- 
crete box  culverts 

General's  Highway  to  South  River  Road — Prel. 
Kng.  Cost.s 

Liglit  St.  Road  -Forney  Proj). — Install  drainage. 

Hare  St.  (Pottee  St .)— Channelization 

Severn  River  Bridge — Repairing  and  adjustment 
to  superstructure   .    

Rt.  *2 — City  Line  to  Furnace  Branch — Resur- 
facing with  Bit.  Plant  Mix 

Severn  River  Bridge — Bit.  plant  mix  material 
and  repairs  to  bridge     

Light  St  Road  and  5th  Ave.,  North  at  Glen 
Burnie — Installation  of  Storm  Water  Sewer  . 

Severn  River  Bridge,  .\nnapolis — 1 .20  mi.  Asphal- 
tic  Concrete  Surfacing 

Ritchie  Highway  at  Old  Annapolis  Road — Con- 
struct concrete  cross-over 


10,932.30 


6,275.00 


39,500.00 
11,673.48 


368.58 


BALTIMORE  COUNTY 

B-333-22-411 


268-46 

Mar. 

27, 

1946 

B-236X5-411 
B-450-411 

302-46 
301-46 

May 

May 

_ 

1946 
1946 

B-450-1-411 

-CL250-1  311 
B-450-6-4I1 
CL-2.50-4  311 

320-46 

May 

29, 

1940 

B-450-7-411 

B-466X1-411 

195-44 

Dec. 

14, 

1943 

B -500 -4 11 
B-509X411 

148-46 

Oct. 

16, 

1945 

B-510X411 
B-518X411 

B-519-1-411 

$3,000.00 

889,900.60 

199,093.40 

650.00 


3,450.00 


272-45 
270-45 
147-46 
182-46 

241-46 
33346 


313-40 


Apr.    17,  1945  8-525X411 

Apr.    17,  1945  B-526X411 

Oct.      9,1945  B-536X411 

Oct.    23,  1945  B -537X4 11 

B-539-411 

Feb.    14,  1946  B-540-411 

June     6,1940  B-.541-411 

B-542-411 

B-,543-41I 

May   21,  1946  B-544X411 


Total $817,361.40 

July  1,  1944,  to  June  iO,  1946 

Ea.stern  Blvd.  near  Marl>  n    Channelization 

Edmondson  Ave.  and  Iimclsidc  .\ve.  Intersection 
— Install  full  actiuited  traffic  signal 

Westminister  Pike — Reisterstown  to  Carroll 
County  Line — Prel.  Eng.  Costs 

Westminister  Pike — Reisterstown  to  Carroll 
County  Line — Roadway 

North  Branch  Patajjsco  River — Construction  of 
bridge   

Reistertown-Westminister  Road  Project — Esti- 
mated Cost  of  -Adjustment   

Loch  Raven  Blvd.  and  Taylor  Ave. — Curb  Con- 
struction  

Phila.  Road  from  Baltimore  City  Line — Prel. 
P>ng.  Costs 

New  North  Point  Rd.  and  Moffett  Ave.— Traffic 
signal 

Eastern  Ave.  and  Moflfett  Ave.  Intersection — 
Installing  2  phase  full-actuated  traffic  signal.  . 

Eastern  Ave.  at  Josonhans— Traffic  signal 

Balto.-Wash.  Blvd. -City  Line-Pataixsco  River — 
Construction       

Compa,ss  Road  A:  .Middle  River  Road  Intersec- 
tion— Install  traffic  signal   

Constructing  stnbilized  base  using  broken  con 
Crete  surfacing  and  run  of  bank  gravel 

York  Road — Parklon  to  Penna.  State  Line — 
Widening  road  

Intersection  of  Reisterstown  Road  &  Timber 
(irove  in  Deleiglit — Installing  Hasher  signal     . 

Belair  Road-Madeline  and  Elm  Aves 

Pikesville  Armors-  -To  stabilize  floor  with  use 
of  calcium  chloride   

Reisterstown  Road  between  CJlengyle  Ave.  and 
Seven  Mile  Lane — Installation  of  Storm  Water 
Sewer    

Joppa  Road-Providence  Road  to  Carney — Re- 
surface with  Plant  Mix 

Slade  Ave.  and  Reisterstown  Road — Channeli- 
zation— Prel.  Eng.  Costs 

Old  and  New  Sparrows  Point  Roads  Intersection 
— Install  full  actuated  traffic  signal 


172.50 

3,274.91 

29,045.20 

345.00 


50.00 
938.50 


3,000.00 


Total $1,157,920.17 


839.11 

2,940.08  .. 

11,830.80  . 

2,930.98  .... 

14,417.28  

3,355.60  

1.06  

796.81   

6,857.77  

341.45    

39, .500. 00 

37.99  11,635.49 

42.84  

368.58 

$160, 090. .50  ?739.682.52 

S13S.26  

3,380.20  

15,192.87  

37,856.02  $852,043.98 

1,123.54  197,909.86 

650.00 

389.08  

10,790.30  14,209.70 

2,863.49   

2,862.27               587.73 
463.96  

64.56  

211.76  

1,311.94  1,962.97 

29,471.59  

138.30               206.70 
217.06  

63.93   

41.43      897.07 
304.33  

171.02  

3,000.00 

$107,056.51  $1,071,528.01 
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Author-  Date 


ization 
Number 


Author- 
ized 


Project 
Number 


Description 


Amount 


Disburse- 
ments to 


Exhibit  6 

Schedule  58 

Statement  No.  4 


Estimated 
Expendi- 
tures to 


Authorized    June  30,  1946     Complete 


CALVERT  COUNTY 


33S-45 
257-4f) 


June  2fi,  1945 
Mar.  20,  194() 


C-168X511 
C-174X511 
C-178X511 


July  1,  1944,  to  June  30,  1946 

North  Beach— Maintaining  Streets. .„  -  -  -^ 

Chesapeajce  Beach-Mamtammg  Streets  S2,090.00 


Prince     Frederick     ISlementary     School-Blade 
Entrance 


47.31 


82,137.31 


CAROLINE  COUNTY 

330-46        June     6,  1946    |Co;14U_l_-2U 


Total 

July  1,  1944,  to  June  30,  1946 

N.  E.  of  Easton  through  Matthews-4.969  mi.  of       ^^^^^^^.93 


gravel  surfacing 


469-42 


201-45 


294-46 


354-46 
341-46 


181-46 
4-47 


«-"''«IsS^i'  !5refgS?^'sS;SS'!^s-si3:i« 


lT-103-2-211 

Dec.     5,  1944  Co-177X211 

Co-181-211 

May     1,1946  Co-181-1-211 

Tuly     2,  1946  Co-182-211 

June  20,  1946  Co-183-1-211 

Oct     23,1945  CO-184X211 

July     9,  1946     Co-188X211 


Tow^s^'of   Preston,   Greensboro  and   Ridgely 

Surface  treat  stabiUzed  shoulders^.     •■,„.•  ■  ■• 
Rt.  404— Intersection  of  1st  and  Market  St.  in 

M^nS°'?nDpntonat'FirstSt.'^'.127mi.o{Pene- 

tratidu  Macadam  surfacmg^.  ^_ _^        ;•  ■ 

Rt  4(11    Budge  over  Choptank  River  at  Denton 
1.1.  ....  i.K„,.,rto  npnton.  Md.-Construction  of 


3,846.25 


2,388.57 


19,040.13 
2,000.00 


F-deiaisburg  to  Denton,  Md.— w>^..o ..---  ■--  ^.  ^^^^ 

L.!niXrsh'Sitch   Bridge   RtV  313/4-Placing  '.^^  ^^ 

concrete  around  pdes  and  pier  ^  ■  -^^  ■    ■ 

Storm  Damage  in  Caroline  County  .     btate  sjs  15  OOO.OO 

tem 


$38.74 
756.83 

47.31 

$748.26 


$10,320.22 
2,731.10 

361.33  . 

2,295.65 

314.45 

2,606.94 
1,067.80 

667.84 


$1,333.17 
94.62 

$1,427.79 


180,012.71 
1,115.15 


92.92 


16,433.19 
932.20 

16,404.90 

750.00 

15,000.00 


I'otal. 


$250,430.68        $20,365.33     $230,741.13 


CARROLL  COUNTY 


319-46 
46-46 


May  29,  1946 
July    10,  1945 


282-46        Apr.    11 


C1-16S-311 

Cl-175-311 

C1-175-1-3U 

Cl-2.50-3n 

Cl-250-1-311 

Cl-250-2-311 

Cl-250-3-311 

Cl-250-4-311 

Cl-250-5-311 

C-1-287X311 


C1-288X311 
Cl-289-31 1 


Cl-290-311 
C1-291X311 


July  1,  1944,  to  June  30,  1946 

National  Pike-Howard  County  Line  to  Ri<lge- 

Key  HiEhwav-Tanneytown  to  Frederick  Countj- 

Line— PrelEng.  Costs  -^     j     v.1-  rr.nntv 

Key  Highway -Tanneytown  to  Frederick  Count.\ 

Liine — Roadway  ^ ,       ■,       i  •„„  '^.^ 

Westminister    Pike-Baltimore    County    Line    to 

Westministpi— Prel.  Eng.  Costs,    ■  ^       .  .   ■  •  • , 
Westminister    Pike-Baltimore    County    Line    to 

Westminister— Roadway  ,       tj        „„„ 

Westminister     Pike-Adjustment     to     Burgoon 

\Vestmi"nis\er  Pike-toward  Westminister-Con- 
struction  

Patapsco  River-N.  W 

Rei"te?stown-Westminister  Road  Project-Esti-  ^^^ 

mated  Cost  of  Ad.iustment. . . .      .  ■  ■     j_;,  :- ■ 


UnTontown  Road  between  Westminister  and  in- 
tersection of  Frizellburg  Road-4.5  mi.  widen 


CECIL  COUNTY 

380-46       July     2,  1946 


July     3,  1946 


19K-46        Nov.  21,  1945 


(■e-165-211 
Ce-165-2-211 

Ce-165-3-211 

Ce-l  65-4-211 
(•e-165-5-211 
Ce-165-6-211 
(V-165-7-211 


tersectton 

ing  road 

Ham])stead-Mexico  _  r,..,^^!,— Re 
Rt.  84,  South  of  Uniontown-Roop  Branch— Re- 
construct bridge 
Carage  lot  at  Westminister  ,  ,  , 
Westminister  Yard-Construct  concrete  block 
building 

Total 

July  1.  1944,  to  June  30,  1946 
Flkton-Cl.esapeake  City     Piel.  Eng.  Costs.     .  .  . 
klkt.m-Chesapeake     Cty-SheUlon      Property- 

Euit^^X^sSSlke  City-Elkton  Church  Prop- 
fhela;.ako  aJ^  tow^  Elkton  Road-Adiustl 
El^;:^-ChS^f  City-Denney  Property- 
C.^&  D^"ca^af  at  Chesapeake  City -Acquiring 

Right  of  Way  ^      •     r>  *  .      Rf 

Elkton-Chesapeake   City-Davis   Property.     Rt. 

of  157  &  20     .  


15.000.0(1 


1,725.00 
$18,025.00 

$7,000.00 


2,125.20 


100,000.00 


$367.38   . 
1,484.44  . 
447.97   . 
11,334.37  , 
20,719.74 
126.06 
384.41 
1,032.28 
11.85 


41.64 
2,855.93 


16.11 
1,971.62 


$40,793.80  - 

$6,052.01 
2,514.48 
218.53 
240.18 
.324.18 
(10,867.38 
272.36 


$1,288.15 
14,958.36 


1,725.00 

$17,971.51 


$947.39 


1,885.02 
39,132.62 
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Construction  Work  In  Progress,  June  30,  1946 
Author-        Date 
ization      Author-  Project 

Number       ized  Number 


Description 


Estimated 
Disburse-        Expendi- 
Amount  ments  to  tures  to 

Authorized    June  30,  1946     Complete 


CECIL  COUNTY 


355-4(i 

July 

2, 

1946 

Ce-165-S-211 
re-165-1 1-211 
Cc-260-21l 

326-4ti 
1 87-41) 

J  line 
Oct. 

11, 
31. 

1946 
1945 

Ce-263X211 
Ce-2fi4X211 
Ce-266X2U 

261-44 

Feb. 

29, 

1944 

0-271X211 

81-45 

Sept . 

(>, 

1944 

Ce-27,SX211 
Ce-2S1X211 

87-46        Sept.    4,1945  Cp-2SSX2I1 

356-46        July     2,1946  Ce-2yj-211 
Ce-290-211 

CHARLES  county 

60-46        July   24,  194,5  Cli-247X511 

DORCHESTER  COUNTY 

:547.4ti        July     2,  1946  D-l()2-lll 


583-42 
584-42 
359-44 


239-46 
248-46 


Aug.   19,  1942  D-170X111 

Aug.   10,  1942  D-171X111 

June     1,1944  D-1,S5X111 
D-1S6-111 

Feb.    14,  1946  D  191X111 

Mar.     7,1946  D-192  111 
D-193-111 


May     7,1946     D-194-111 


D-19SX111 


FREDERICK  COUNTY 

374-46        July     2,1946     F-380-611 


F-417-611 

July     2,1946      F-435-611 


375-46 
199-46 
184-46 
254-46 


Nov.  21,  1945     K-436-t)ll 
Oct.    31,  1945     F-437X6I1 
Mar.     7,  1946      F-448.\61 1 


F-449-611 

308-46        May   21,1946  F-450X611 

310-46        May    21,  1946  F-451X611 

312-46        May   21,1946  F-452X611 


July  1,  1944,  to  June  30,  1946 

Kt.  213  in  Che.-<apoake  Citv— House  Uonidvcd  . . 

Ht.  213  in  Chesapeake  City— House  l{eniove.l  .  . 

Bridge  over  C.  &  D.  Canal  and  approaches — 
Prel.  I'-ng.  Costs         

Sa.ssafras  River  Bridge — Replacing  liandrail 

ICIkton  Ciarage — Construct  Shed 

Rt.  267 — Weber's  Bridge  Hoor  repaire — Prel. 
Eng.  Costs 

C.  &  D.  Canal  at  Chesapeake  Citj — Rental  of 
Projjert  y 

North  St.  in  Elkton  between  High  and  Main  Sts. 
— Concrete  Surfacing 

Towns  of  Chesapeake  City,  North  East  and  Elk- 
ton     Surface  treat  shoulders 

Rt.  40  between  Perr>ville  and  Elkton — Con- 
structing Perforated  Corrugated  Metal  Under- 
drain 

Bridge  from  Luftons  to  Elk  Creek — Prel.  Eng. 
Costs 

Cecilton-Warwick — Prel.  Eng.  Costs 


1,000.00 

300.00 

15,. 525. 00 


1,5.52.. 50 
843.00 


Total. 


July  1.  1944,  to  June  30,  1946 

.State  Roads — To  reijair  storm  damages 


July  1,  1944,  to  June  30,  1946 

Bridge  over  Slaughter  Creek  at  Taylor  Island — 

Prel.  Eng.  Costs SI, 500. 00 

Sharptown-Eldorado  Road— Surface  Treat 10,000.00 

Through  Eldorado — Surface  Treat 2, 114.62 

Hurlock-  Repair  streets 999.35 

Hooiiers  Island  Road — Fishing  creek  to  Hoopers- 

ville  ., 

Bridge    «1057   over   Choptank    River   at   Cam- 
bridge— ReiJairingand  replacing  fender  system.  3,565.00 
Cambridge — Surface  treating  cit.\-  streets  8,050.00 
Rt.   213— Cambridge-Mt.   Holly-Re.surface  with 

plant  mix 

Sharptow-n  on  State  Rt.  313  to  Brookview — 4.93 
mi.  of  Penetration  Macadam  Surface  Course 

Roadway     75,021.10 

Hunting   Creek    Bridge — Choptank   and   Cabin 
Creek — Prel.  Eng.  Costs 


.52 
261.18 

177.10 

11,486.SS 

193.67 

871.68 


1854.75 
5,998.30 


62.41 

911.16 

2,450.29 

233.68 

622.33 
53.64 


July  1,  1944,  to  June  30,  1946 

Bridge    over    Tuscarora    Creek    on    Harmony — 

l.ewistown  Road— Prel.  Eng.  Costs $2,000.00 

Relocation  of  National  Pike 

Israel  Creek  Branch  on  Liberty  Road — Prel.  Eng. 
Cost.s 1,, 500. 00 

Brunswick  toward  Point  of  Rocks — 0.981  mi. 
Penetration  Macadam  Surfacing 64,261 .30 

Craceham— Jimtown  Road,  State  Rt.  550— Wid- 
ening 12  mi.  with  .Macadam 4,237.53 

Rl  15  between  Thurmont  and  Emmitsburg — 
Erecting  guard  fencing  and  double  Incite  re- 
Hectors   11,018.25 

Penna.  Line  toward  Frederick — Plant  Mix  Re- 
surfacing   

I'idton  .\ve.  to  .Maple  Ave.  in  Walkersville,  Md. 

-Miicadam  backfill 1,957.76 

Mt.  Pleasant  on  Rt.  26 — Reslope  bank  and  con- 
struct concrete  steps   .   466.75 

Rt.  40  between  Frederick  and  Ridgeville — Erect 
guard  fencing 8,060.89 


$1,090.55 
11,386.69 

1,074.92 

38,609.34 

3,189.43 

5,536.94 
230.70 


K22.9(» 

300.(1(1 

4,(«v.  12 


680.82 
.843.00 


6,215.98 

2,527.58 

3,688.40 

1,800.00 

1,256.67 
629.96  . 

543.33 

$136,361.(>8 

$87,975.08 

$52,881.60 

$12,375.00 

$11,781.77 

$593.23 

$645.25 

4.001.70 

2,114.62 

936.94 


1,114.71 
8,050.00 


74,398.77 


Total $101,250.07        $11,186.56        $91,261.99 


$909.45 


Total . 


$93,502.48   $61,118.57 


425.08 

25,651.96 

1,048.10 

5,481.31 

1,957.76 

406.75 

8,06C.89 

$44,001.30 
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Construction  Work  in  Progress,  June  30,  1946 

Author-  Date 

ization         Author-  Project 

Number  ized  Number 


GARRETT  COUNTY 

396-46        Julv     2.  1946  G-155-611 

397-46        July     2,  1946  G-1S4-611 

398-46       July     2,1946  G-192-1-611 

487-42        June     3,1942  G-209Xfin 

82-45        Sept.    6,  1944  G-224X611 


HARFORD  COUNTY 

H-273-411 

July     2,1946  H-2S1-411 

Apr.    17.  1945  H-295X411 

July     2,  1946  H.29S-411 

Dec.     5,  1945  H-299X411 

June  20,  1946  H-300-411 


366-46 
275-45 
386-46 
214-46 
338-46 


Description 


Amount 
Authorized 


Estimated 
Disburse-  Expendi- 
ments  to  tures  to 

June  30,  1946    Complete 


July  1,  1944,  to  June  30.  1946 

Oakland  to  North— Prel.  Eng.  Costs   .  .      

Beckman  toward  Bittengro— Prel.  Eng.  Costs. 

National  Pike— Kevser  Ridge,  Penna.  Lme— 
Prel.  Eng.  Costs   

Garrett  Countv— Improve  sub  drainage 

Rt  219/7  fromintersection  of  Rt.  38  toward  Oak- 
land—Stabilizing and  repairing  with  binned 
mine  gob 


S2, 500.00 
r 000.00 


500.00 
2,181.55 


1,668.00 


Total. 


S7,S49..55 


July  1,  1944,  to  June  30,  1946 

Darlington— Laurel     Road     at     Graham— .A.llen 

Curve  Road— Relocation  _^ 

Removal  of  Havre  De  Grace  substructure— Prel. 

Eng.  Costs ^  ■      

Constructing  stabilized  base  usmg  broken  con- 
crete surfacing  and  run  of  bank  gravel 

Belair  Ave.  and  Rt.  40  in  Aberdeen— Channel- 
ization   ^,  '  ,      T^ 

Emmorton  Road— St.  Mary's  Church  Property- 
Grading  .sight  line  and  paving  with  Pen.  Maca. 
Church ville  Garage— Construct  Roof 


$362.32  $2,137.6.« 

217.12  782.88 


39.83 
971.89 


883.70 


S2,474. 


Total 


3,138.35 
718.06 


$25,762.41        •?27,4 


460.17 
1,209.66 


784.30 


$5,374.69 


81,400.06 


HOWARD  COUNTY 


Ho-156-311 

Ho-165-311 

22, 

1944 

H0-199X4-311 
Ho-202-311 

68-45 

Aug. 

Ho-207-1-311 

Ho-208-311 

Ho-215-311 

HO-21S-311 

H..-219-311 

302-45 

May 

16, 

1945 

Ho-219-3-311 

74-45 

Aug. 

29, 

1944 

HO-220X311 
Ho-221-311 

197-46 

Nov. 

21, 

1945 

HO-222X311 

July  1,  1944,  to  June  30.  1946 

National  Pike— Ellicott  City  to  Frederick  Covmty 


Line 


Survey  for  State  Police  at  Sub-station  and  school 

at  Waterloo ^ 

.\djacent  to  traffic  signal  at  Watenoo  ■  -      , 

Baltimore— Washington  Blvd.  at  Laurel— Relo- 
cation—Prel.  Eng.  Cost.'-  T^       .    ,r      . 
Baltimore— Washington    Blvd.    at    Dead    Mans 

Curve-Construct  Dual  Highway  ^      ■  $154,840.19 

Baltimore— Washington    Blvd.,    Relay— College 

Park— Prel.  Eng.  Costs  ,     ,,  .  , 

Baltimore— Washington  Blvd.  at  Laurel— Bridge 

over  Patuxent  River— Prel.  Eng.  Costs      

Cohimbia  Road  from  Columbia  to  Atholton— 

Prel.  Eng.  Costs  -^ , _^ 

Baltimore— Washington    Blvd.— Laurel    to    Fa- 

tapsco  River— Resurfacing  ,,      ,>. 

Balto.— Washington  Blvd.  at  Dead  Man  S  Curve 

—4.0  mi.  Asphaltic  Concrete  Base  Course 
Rt.  40,  Ellicott  City— Correct  drainage  condition. 
Bridge  survev  on  Ilchester  Ro.ad  , 

Rt.  40— Main  St.  in  Ellicott  City— Correct  dra:n- 


175,171.50 
241.50 


2,185.00 


age  condition   

^^,(a, $332,438.19 


$367.38 

61.49 
855.46 

5,007.28 

174,802.15 

413.55 

121.06 

10,914.71 

3,932.05 

167,798.17 

1,071.64 

672.53 

$366,017.47 


,373.33 
241.50 


1,512.47 


$9,127.30 


KENT  COUNTY 


543-42  July  14,  1942 
199-45  Dec.  5,  1944 
327-46        June   11,  1946 


284-46        Apr.   18,  1946 


K-SO-211 
K-139X211 

K-145X211 

K-146X211 

K-151-211 
K-152-211 
K-153-211 


July  1,  1944,  to  June  30,  1946 

Bridge  over  Radcliffe  Creek— Prel.  Eng   Costs. 
Chesterville     toward     Millington— Sand     gravel 

shoulders   ^^ ^, 

Towns  of  Massey,  Galena  and  Betterton,  Kent 

Countv— Surface  treat  shoulders       ^       „ 
Still   Pond   to   H.irmony- Rt.  292   to  Rt.   213— 

Grading,     draining,     relocating     and    surface 

Bridge  over  Radcliffe  Creek  on  Pomona  Road— 
Prel.  Eng.  Costs 

Reddings  Corner— Intersection  Rt.  292  and  298— 
Right  of  Way  ,  -      „„„    ^     ■ 

Reddings  Corrier-Rt.  2G2  and  Rt.  298-To  im- 
Iirove  sight  line.  . 

Total 


$994.75 
2,478.36 


20,693.09 


368.00 


$.393,18 


21,589.13 

210.78 

15.28 


$24,. 534. 20        $22,208.37 


$994.75 
2,478.36 


368.00 


$3,841.11 
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Construction  Work  in  Progress,  June  30,  1946 

Author-        Date 
ization      Author-  Project 

Number       ized  Number 


Description 


Estimated 
Disburse-        Expendi- 
Amount  ments  to  tures  to 

Authorized    June  30,  1946     Complete 


MONTGOMERY  COUNTY 

M-349-311 

M-354-311 

M-360-311 


406-41       June  17,  1941 


267-43 


M -360- 1-3 11 
M-362X311 


M-3r)5X311 
M-367-311 


M-367-1-311 
M-369X311 


M-371-311 

May     6,1943     M-382X311 


M-3S9-311 
M-390-311 


342-46 

June 

25, 

,1946 

M-391X311 

1-47 

July 

9, 

1946 

M-392X311 

PRINCE  GEORGE'S  COUNTY 

P-281-6-5I1 

387-46 
678-42 
388-46 
391-46 

July 
Sept 
July 
July 

2, 

.29, 
2, 
9, 

1946 
1942 
1946 
1946 

P-3 15-0-511 
P-352X1-5U 
P-391-S11 
P-461-511 

P-471X511 

247-43 

Apr. 

22, 

1943 

P-473X511 

248-42 

Jan. 

14, 

1942 

P-474X5n 

166-43 
165-43 

Feb. 
Feb. 

9, 
9, 

1943 
1943 

P-502X511 
P-503X511 

369-46 
390-46 

Julv 

July 

2, 

2, 

1946 
1946 

P-510-511 
P-522-511 

182-45 

Nov. 

8, 

1944 

P-532X511 

181-45 

Nov. 

8, 

1944 

P-532X1-511 
P-538-511 

8, 

1945 

P-540X511 

73-46 

Aug. 

P-543X5n 

185-46 

Oct. 

23, 

1945 

P-546-1-511 

244-46 

Mar. 

9. 

1946 

P-545X511 

179-46 

Oct. 

16, 

1945 

P-547-511 

208-46 

Nov. 

2S, 

1945 

P-548X51 1 

235-46 

Feb. 

14, 

1946 

P-55OX0II 

277-46 

Apr. 

9, 

1946 

P  551X511 
P-552-51 1 

P-553-51 1 

318-46 

May 

29, 

1946 

P-554X511 

344-46 

June 

25, 

1946 

P-555-51 1 

345-46 

June 

25, 

1946 

P-556-51I 

July  1.  1944,  to  June  30,  1946 

Rockville — Norwood  Road  at  Norbeck — Prel. 
Eur.  Costs     

Undcrpas.s,  (ieorgia  Ave.  in  Silver  Springs — Re- 
construct— Prel.  Eng.  Costs   

Connecticut  Ave.  to  Jones  Mill  Road — Prel.  Eng. 
Costs 

Connecticut  Ave.  to  Jones  Mill  Road — Roadway. 

Quince  Orchard — Modifving  grade  at  intersec- 
tion of  Rt.28  and  Rt.  124   

Colo-sville  Road  and  Second  Ave.  Intersection 
-Curb 

Bridge  on  Norbeck — Redland  Road — Prel.  Eng. 

Costs 

Bridge  on  Norbeck — Redland  Road — Construct 

Connecticut  Ave.,  near  Baltimore  Street — Storm 
spwer 

Cieorgia  Ave.  and  Seminary  Road  Intersection — 
Prel .  Eng.  Costs 

D.  C.  Line  on  Georgia  Ave. — Removing  traffic 
hazard 

Wisconsin  Ave. — Engr.  and  Right  of  Way 

Wisconsin  Ave. — D.  C.  Line — Chestnut  Ave. — 
Resurfacing 

Rt.  419/1 — Dickerson  toward  Sugar  Loaf  Moun- 
tain— To  reenforce  shoulders  with  macadam  . 

Cieorgia  Ave.  at  D.  C.  Line — To  remove  street 
car  loading  platform 

T<5tal      


July  1.  1944,  to  June  30,  1946 

New  Hamjjshire  Ave. — Channelization 

End  of  P  315-4  to  District  Line 

Transfer  traffic  signal  at  Berwyn  to  Branchville 

Silver  Hill  to  T.  B.— Prel.  Eng.  Costs 

Baltimore — Washington  Blvd.  at  Laurel — Relo- 
cate— Prel.  Eng.  Costs 

Bowie  Race  Track  Road — Rejiair  and  jiatch  .... 

New   Hampshire  Ave.  and   University   Lane — 
Install  traffic  signal 

New  Hampsliire  Ave.  and  East-West  Highway — 
Install  traffic  signal 

Routes  301  and  5  at  T.  B.— Install  traffic  signal   . 

Piscat;iwa\'  Road  and  Rt.  5  intersection — Install 
traffic  signal     

Bridge  over  Patu,xent  River — Prel.  Eng.  Costs.. . 

Queens    Chapel    Road    at    Northwest    Branch — 
Prel.  Eng.  Costs 

Montgomery  Street  in  Laiu-el — St.  Route  198 — 
Widening  street  for  1  mi.  with  surface  treated 
gravel  shoulders 

Montgomery  Street  in  Laurel — St.  Route  198 — 
CorLstruft  storm  sewer 

Crain  Highway — Defense  Highway — Well's  Cor- 
ner— Bit.  Concrete  Base 

U.  S.  301— .Marlboro  to  T.  B 

Washington  Blvd.  and  Queensbury  Road  in  Riv- 
erdale — Repair  traffic  signal       

Sargent  Road,  south  of  Riggs  Road — Construct 
culvert    

Marlboro  Pike  into  Fore.stville  School — 0.25  mi. 
rebuilding  and  surface  treating  road 

Balto. — Washington  Blvd.  between  Laurel  and 
Beltsville — Surfacing  Section     

Town  of  College  Park — Hiring  Motor  Patrol  to 
blade  streets   

Mar.xland   Park   Road,   State   Rt.  492— Raising 
grade 

Branch  Ave.,  Rt.  637 — Laying  underdrain 

\Msconsin  Ave. — D.  C.  Line  to  Chestnut  Ave. — 
Resurfacing 

Central  Ave.,  west  of  Patuxent  River — Replac- 
ing structure — Prel.  Kng.  Costs 

Washington  Blvd.  and  Plant  Industry  Section — 

I'urnish  and  install  traffic  signal 

Laurel     along     Balto.— Washington    Blvd.— 5.00 

mi.  resurfacing 

Ammendale-  South  to  Paint  Branch  along  Balto. 
-Wash.  Blvd. — 4. SO  mi.  resurfacing 

Total  


J5.72 
2,559.38 


286.97 
412.89 


$871.13 


8.64 


125.98 
834.57 


45.47 
115.56 


690.00 


126.74 
211.03 


4,830.00 
1,900.00 


5,291.13  S4,732.95 


SI, 000. 00 

1,850.00 

15,000.00 

6,000.00 


2,300.00 
1,380.00 


1,725.00 
1,000.00 


4,182.20 
2,774.20 


$8.75 

423.28 

628.94 

2,604.84 

5,447.74 
315.89 

1,872.10 

1,652.35 
772.91 

765.38 
157.61 


1,800.00 

9,389.50 

571.53 

115,211.75 

1S5.63 

770.00 
1,705.00 


2,273.90 

85.04 
69.53 

1,770.88 

7,098.55 

13.S1 

113,0.55.66 

25.92 

55.23 

160.99 
302.77 

266.33 
266.35 


$871.13 


090.00 


4,830.00 
1,900.00 


$8,291.13 


$576.72 
1,221.06 
12,335.16 

552.26 


427.90 

047.65 
607.09 

959.02 
842.39 

1,039.38 

4,182.20 
500.30 


29.12 
1,690.95 

584.74 
2,1.56.09 

159.71 

714.77 
1,705.00 


2.000.00  2,000.00 

151,718.00               200.33  151,452.27 

169,842.20               266.35  109,575.85 

$497,705.61  $144,688.35  $353,960.23 
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Construction  Work  in  Progress,  June  30,  1946 

Author-        Date 
ization      Author- 
Number        ized 


Project 
Number 


Description 


Disburse- 
Amount  ments  to 

Authorized     June  30,  1946 


Estimated 
Expendi- 
tures to 
Complete 


OUEEN  ANNE'S  COUNTY 

Q-164X211 


J„lv     2,  1946     Q-166-211 
Mar.  24,  1943     Q-187X211 
julv     2,  194C     Q-19--211 


381-46 
222-43 
360-46 

291-45 

361-46 

226-46 
306-46 


May  10.  1945  Q-197-1-211 

July  2,  1946  Q-199-211 

Feb.  6,1946  Q-200X211 

May  15,  1946  Q-205X2n 

S.47        July  9,1946  Q-207-211 


SAINT  MARY'S  COUNTY 

JuTi"   17,  1)41      S-n'iS'.KUl 
Feb.   25,  1)13      ST1-21S-1-511 


03-41 
51-48 


47-45 
231-45 


253-46 


Aug.     1,1944     Sm-266X511 

Jan.    31,  1945     Sin-27lX5n 

Sm-279-511 

Mar.     7,1946     Sm-283-511 


SOMERSET  COUNTY 

179-44        Nov.  23,  1944     S-140X11 


278-45        Apr.   24,  1945 


245-46 
246-46 


Mar. 
Mar. 


1946 
1946 


TALBOT  COUNTY 

382-46        July     2,  1946 
311-46        May   21,  1946 

.5-47        July     9,  1946 


--147X111 
S-148-111 
\Vi  218-111 
S-153-111 

S-154-1U 


T-67-2-211 
T-109X2U 


T-niX211 


WASHINGTON  COUNTY 

240-46        Mar.   13,  1946      \V-368X611 
Apr.    17,1946     \V-371X611 


281-46 


295-46 
309-46 


\V -372 -6 11 
May     7,1946     \V-373X611 
May   21,  1946     \V-374X611 


WICOMICO  COUNTY 


July  1,  1944,  to  June  30,  1946 

Centerville  to  Wye  Mills— Right  of  Way  engineer- 
ing and  widening  .  es  nnn  nn 
Stevensville-Approach  to  ferry  terminab  f^s-902 
CenterviUe-Wve  Mills  Road-Right  of  W^ay  lo,  8.2 .02 
Chestertown-Wxe  Mill...  U.  S.  Rt.  213-W.den- 

ing  bridge— Prel.  Eng.  Costs        -  „       .■      „• 
Widening  of  bridge  over  Branch  of  Corsica  River 

at  Centreville  ■    '  i,.t     T  V  w   „ 

Bridge  over  Wye  Narrows— Wye  Neck  to  \\.\e 

Sudlersville  to  Millington— Widening  shoulders 
Routes  213  and  300  intersection  in  SudlersviUe— 

Furnish  and  install  flasher  signal        ,       _ 
Centreville,   Md.— Property   purchase  by   Com- 
mission   


6,200.00 
14,236.31 


1.500.00 
2,065.97 


200.00 
5,250.00 


$5,863.64 
4,872.52 
9,515.69 

5,441.24 

21.238.50 

1,C04.09 


$127.48 
6,356.33 


758.76 


495.91 
2,017.20 


200.00 
5,249.22 


Total 

July  1,  1944,  to  June  30,  1946 
C  --n»nt*,  i-nnroving  sight  distance  at  cmve 
S:.  Miry's  River  at  Seminary— Construct  Bulk- 
Bridge  at  St.  Mary's  City— To  clean  and  repaint 

Rt^'^246—C;reat  Mills  to  Jarboesville— 3.4  mi.  of 

widening  shoulders  •      •  ■    ■-,■,„    „ 

Bridge  over  Mouldy  Run  on  Rt.  244— Prel.  tng. 

BlaWston   Island   in   St.   Mary's  County— Con- 
struction of  protective  wall  to  prevent  erosion 

Total 

July  1,  1944,  to  June  30,  1946 
Somarset  Count> — Repairing  roads 
Patching  streets  of  Princess  .\nne 
U.  S.  Rt.  13— Fruitland— Princess  Anne 

Town  of  Crisfield— Oiling  and  resurfacing  certain 

streets  -..•■--- 

Princess   Anne— Oiling   and   resurfacing   certain 

streets 


S5C.324.30        $47,985.23        ?15,204.90 


S 196. SO 

21,241.00 

350.75 

2,365.00 


$1,481.59 


342.49 
171.37 


$496.80 

19,759.41 

350.75 

2,36£  00 

9,828.63 


10,000.00 


534,453.55  $1,995.45        $32,800.59 


SI, 936. 00 
l,0l'0.50 


Total 


377-46 
10-47 

378  46 

279  46 

349-46 

69-46 


Julv 
July . 

July 

.■\pr. 

•Tul.v 

Aug. 


2,  1946 
9,  1946 

2,  1946 

3,  1946 
2,  1946 
8, 1945 


93-46        Sept.    6,  1943 


Wi-133  111 
Wi-197-1-111 

W'i-199-111 

fWi-217-1 
\Wo-272-l-lll 
Wi-222-111 

Wi-223X111 
Wi-225-111 


July  1,  1944,  to  June  30.  l')4'o 
Skipton-Wve  Mills  Road-Prel.  Eng.  Costs 
Easton.   Md— Furnish  and  erect   fence  around 

garage  site  , 

State  Roads— To  repair  storm  damage 

Total 

July  1,  1944,  to  June  30,  1946 
f^an  Mar  Road,  Rt.  669-0.90  mi.  surface  treat 
Town  of  Hancock-ST.rface  treat  gftain  streets 
Pcnna.  Line  toward  Frederick-Plant   Mix  Re- 

Town^T^Clear    Spring-Surface    treat    certain 

streets   .,.,  .      , 

Hagerstown  Garage  Yard— Erect  wire  fence 

Total   

July  1,  1944,  to  June  30,  194( 
Salisbury-Delmar-Prel.  Eng.  Costs   -^  . 

Salisbury— Delmar   Road— Construct   0.331    mi. 

Salisl"i'r\^Bv-Pass  Division  Street  west  toward 
Mardels  and  east  toward  Ocean  City        .        - 

Pocomoke  River  on  U.  S.  213-Construction  of 
triple  span  concrete  girder  bridge      -     .   i:- 

Bridge  at  Johnson's  Pond,  Salisbury-Prel.  Eng. 

SaUsburv  to  Parsonsburg,  Rt.  213-7.13  mi  of 
trimming   and   building  shoulders   with    « 10 

N^tir  Division  Street;  Salisbury.^  Md.-Install 

"  roadway  lighting  standards  on  approaches  iO 

l)ridg<! 


3,000.00 
5. 000. CO 

810,996.50 

$8,000.00 

1,121.25 
15.610.00 


$188.«68 
359.33 
106.17 


£35.85 
1,475.08 


$1,807.32 
641.17 


2,764.15 
3.524.92 


$2,365.11  $8,737.56 


,017.10 
722.36 


$982.90 


398.89 
15,600.00 


1,121.25  $7,739.46        $16,381.79 


SI, OSS. 26 
968.42 


1,. 564. 55 
558.46 


$364.91 
499.95 


174.30 

684.87' 


$4,779.69 

S3,. 500. 00 
171.421.73 

10,000.00 

144,154.83 

1.000.00 

8,050.00 

2,695.00 


$1,724.03 

§3,6.57.20 

26,595.92 

2,687.07 

21, .529, 37 

fil4.40 

4,380.02 

136.83 


$1,323. .35 

468.47 


879.68 
558.46 

$3,229.96 

$144,825.81 

7.312.93 

122,625.46 

385.60 

3,669.98 

2,558.17 
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Construction  Work  in  Progress,  June  30,  1946 
Author-         Date 
ization      Author-  Projpct 

Number        ized  Number 


Description 


Estimated 
Disburse-         Expendi- 
Amount  ments  to  tures  to 

Authorized    June  30,  1946     Complete 


\Vi-227  1 1 1 

238-46        Feb.    14,  l!t4r,     \Vi-228Xlll 

\Vi-23()-lll 

\Vi-231-lll 

335-46        June  20,  1946     \Vi-233-lll 

WORCESTER  COUNTY 


\Vo-223-l-lll 

119-45 

Oct. 

19, 

1914 

\V(.  223-4-1 11 

350-46 

July 

2, 

1946 

\Vo-245-l-lll 

351-46 
226-45 
227-45 

July 
Jan. 
Jan. 

2, 
23, 
23, 

1946 
1945 
1945 

\V()-245-2-l  1 1 
\Vo-269XUl 
\Vo-270Xlll 

83-46 

Aug. 

28, 

1945 

\Vo-277Xlll 

252-46 

Feb. 

26, 

1946 

\Vo-278111 

247-46 
250-46 
249-46 

Mar. 
Mar. 
Mar. 

7, 

1946 
1946 
1946 

Wo-28n-l  1 1 
Wo-281-111 
\Vo-282-lll 
\W2.S4-1I1 

ENGINEER'S  DISTRICTS 

F.D-22-m 

343-46        June  25,  1946  KD-23-111 

KD-22-211 

ED-23-211 

ED-22-311 

ED-23-3U 

ED-22-411 

ED-23-411 

.  ED-22-511 

ED-22-611 

.  ED-23-611 


A-W  (STATE  WIDEi 

212-46        Dec.   12,  1945     A\V-.596-011 

2.55-46        Mar.     7,1946     A\V-,597-()l  1 


HridKc  near  Nailers  Pond — Prel.  Eng.  Costs 

State  Teachers  College,  Salisbury,  Md.— Re|)airs 
to  driveway     

Ut.  213 — Parsonsburg  to  Worcester  Cty.  Line- 
Hit.  Plant  Mix " 

State  Roads  Commission  CJarage  at  Salisbury, 
Md 

West  Street,  Salisbury,  Md. — Erecting  fence 
around  new  S.  R.  C.  property.   . . .-. 


902.88 


299.99 


184.22 
5,205.23 


299.99 


5,750.00 


5,750.00 


Total $346,871.55        $65,893.14      $287,427.94 


July  1,  1944,  to  June  30.  1946 
Caiie  Charles  Roatl,  Pocomoke  to  Virginia  Line — 

Roadway 

Pocomoke  City  to  Virginia  Line,  Wagram  Creek 

--Construct  composite  timber-concrete  bridge 
Removal  of  Sinei)uxent  Bay  Bridge,  Ocean  City 

— Prel .  Eng.  Costs 

Worcester  Street — Clearing  channel 

Ocean  City — Rejjairing  streets  

Work  on  Roads  which  are  not   part  of  Count\- 

County  Road  System  or  State  Road  System 
Nelson  St.,  Berlin,  Md. — Grading  and  placing 

gravel      

Ocean  City  Bridge  Roadway,  Rt.  213-  Installa- 
tion of  Roadwav  lighting  system  . 
Berlin,  Md. — Surface  treat  cit.v  streets 
Ocean  (^it\ — ^Surface  treat  city  streets 

Snow  Hill — Surface  treat  citv  streets 

Rt.     113— Berlin— Delaware     Line— Bit.     Plant 

Mix 


$25,271.40 

800.00 

800.00 

2, 000,, 50 

4 , 000 . 50 

l,4il5.00 

10,373.50 
3,041.25 
6,868.31 
3,633.04 


$43,470.74 

21,176.41 

296.24 
226.98 
277.50 

381.64 

327.81 

S3 1.99 
1.090.79 
2.683.91 
1,397.97 

150.50 


§4,094.99 

503.76 

573.02 

1,722.94 

3,618.86 

1,167.19 

15,541.51 
1,950.46 
4,184.40 
2,235.07 


Total. 


July  1.  1944.  to  June  30.  1946 

Hit.  Surface  Trcatmont  -District  *1.. 
Repairing  of  bridges  in  District  ?!f  I  .  .  . 
Hit.  Surface  Treatment — District  *2 
Painting  certain  bridges — District  «2. 
Hit.  Surface  Treatment — District  *3  . 
Painting  certain  l)ridges — District  «3 
15it.  surface  treatment — District  *4.  . 
Painting  certain  bridges — District  *4 
Bit.  Smface  Treatment — District  #5  . 
Bit.  Surface  Treatment — District  W6 
Painting  certain  bridge.s — District  #6 


$8,250.00 


Total $8,250.00 

July  1,  1944,  to  June  30.  1946 

To  pay  certain  Contractors,  claims  for  addi- 
tional work  incident  to  Acce.ss  Road  Projects  .        $35,611.67  . 

I'lirnish  and  install  50  Flasher  Units  on  existing 

traffic  signals 1,850.00  , 


$667.00 


Total. 


$37,461.07 


July  1.  1944.  to  June  30.  1946 

Miscellaneous  Construction 


,958.43 


$64,283.50        $72,312.54        $35,592.20 


$47.42 
291.57 
47.42 
16.90 
47.42 
14.76 
47.45 
29.63 
47.45 
47.45 
29.53 


$7,958.43 


§35,611.67 
1,850.00 


$37,461.67 

tr, 652.31        520,131.80 


Grand  Total $4,206, 891 .43  $1,314,572.07  $3, 183, 817 
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Exhibit.  7 
Schedule  1 


SUMMARY  OF  DISBURSEMENTS  FROM  COUNTY  FUNDS,  AND  AVERAGE 
EXPENDITURE  PER  MILE  FOR  MAINTAINING  COUNTY  ROADS 

July  1,  1944  to  June  30,  1945 


Mileage  Main- 
tained By     Average 
State  Roads  Cost  Per 
Commission     Mile 


Cost  of  Main- 
tenance (In- 
cludes Oiling 
and  Storm 
Damage 
Repairs 


Payments 
to  In- 
corporated    Debt 
Towns       Service 


Construction 

and  Other 

Costs 


I 

Gasoline 

Tax 

Payments 

To  Counties 


Total 
Disburse- 
ments 


Co  unties: 

Allegany 

Anne  Arundel. .. 

Baltimore 

Calvert 

Caroline 

Carroll 

Cecil 

Charles 

Dorchester 

Frederick 

Garrett 

Harford 

Howard 

Kent 

Montgomery 

Prince  George's, 
(jueen  Anne's. . . 

St.  Mary's 

Somerset 

Talbot 

Washington 

Wicomico 

Worcester 


360.29      $51 .03' 


118,384.51        $2,550.00    $52,539.27 

5,859.18     


161.72   320.73 
468.11   


51,869.18 
62,185.30. 


442.79  132.84 
238.45  431.06 
476.91   194.95 


106,444.53 
102,785.30 
92,974.61 


,581.16 
339.78 


000.00 
414.00 


233.14   210.14 


417.63 
393.08 
245.36 
282.32 
280.23 


295.73 

228.18 
496.76 
180.31 
274. 3L 


48,992.21     

5, 

123,505.35  31, 

89,694.85  1, 

121,885.28     

50,903.97  , 

76,871.11  . 


064.19 
404.34 
536.22 


511.27 
453.46 


173.92 
218.47 


88,921.94 
99,066.95 


2,976.93 


$1,400.79 

65.00 

86,000.00 

3,247.21 
10,195.43 

5,460.68 
11,790.22 

5,135.88 

4,512.18 
16,049.27 

2,996.49 

1,568.75 
622.00 

6,403.17 

"3,667.60 
5,378.05 
9,103.15 
4,204.23 
3,845.46 
387.36 
7,030.70 

32,411.78 


$35,200.00 

41,114.55 

205,662.24 


147,650.99 


190,585.00 
150,189.17 
167,087.80 
76,350.07 

135,566!70 


135,989.14 


$110,074.57 

47,038.73 

291,662.24 

55,144.69 

72,380.73 

153,111.67 

122,815.91 

108,260.96 

97,486.79 

228,634.27 

153,185.66 

198,070.55 

76,972.07 

55,395.38 

140,630.89 

158,577.29 

96,609.12 

130,988.43 

55,108.20 

80,716.57 

136,376.50 

98,929.57 

131,478.73 


Totals 4,964.76    $228.51      $1,134,485.09    $105,754.10    $52,539.27    $221,475.40    $1,285,395.66       $2,799,649.52 


July  1.  1945; to  June  30,  1946 


Counties: 

Allegany 

Anne  Arundel 

Baltimore 

Calvert 161.72 

Caroline 468.11 

Carroll 

Cecil 442.79 

Charles 238.45 

Dorchester 476.91 

Frederick 

Garrett 

Harford 

Howard 

Kent 233.14 

Montgomery 

Prince  George's 417.63 

Queen  Anne's 393.08 

St.  Mary's 245.36 

Somerset 282.32 

Talbot 280.23 

Washington 

Wicomico 511.27 

Worcester 453.46 


$355.53 
164.69 


2.35.65 
555.51 
306.89 


229.27 

432.49 
247.33 
421.71 
255.20 
294.13 


202.09 
229.95 


$57,495.93 
77,091.52 


.53.4.52.19 

'180,622.11 
97,218.80 

103,470.99' 
72,047.16 
82,423.38 


103,322.76 
104,274.94 


52,450.00    523,000.00 
7,954.04     


1,348.51 


104,343.48  4,890.31 

132,461.45  4,413.76 

146,357.72     

7,600.00 


10,000.00 


4,099.09 
14,762.53 
2,343.08 


17,500.00 


$ir,,SS8.70 

739.68 

805.36 

1,371.48 

7,683.75 

4,162.06 

30.95 

6, 170  59 


15.00 
4.651.39 
3,926.31 

104.90 
!,.?56.4n 

668.22 
76.43 
3.615.04 
2,117.8<) 
2,747.00 
2,506.02 
4,135.23 


$84,569.67 

55,678.56 

278,598.78 


171,838.65 


282,471.94 
174,875.79 
163,008.37 
94,954.37 

'178,971.91 


184,218.13 


$110,019.67 

47,293.81 

279,338.46 

59,649.80 

78,463.00 

179,522.40 

113,395.85 

136,906.16 

152,. 528. 31 

290,071.94 

174,875.79 

173,023.37 

99,605.76 

57,878.50 

183,175.90 

194,128.15 

100,230.10 

120,894.56 

75.662.20 

80,305.49 

186,965.13 

105,828.78 

108.410.17 


Totals 4.604.47    $285.50      $1,314,582.43      $59,861.32    $40,500.00      $23,543.38    $1,669,186.17   $3,107,673.30 


*  Co.sts  to  Dec.  31,  1944  only.    County  maintains  roads  sin'ce  Jan.  1,  1945. 

ITALICS  INDICATE  RED  FIGURES. 
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DISTRIBUTION  OF  MILEAGE  OF  COUNTY  ROADS  SYSTEMS,  BY  STATE  ROADS 
COMMISSION  ENGINEERING  DISTRICTS 

Exhibit  7 
Schedule  2 
June  30,  1946 


County 

Total  Miles 

of  County 

System 

Engineering  Districts 

No.  1 

No.  2 

No.  3 

No.  4 

No.  5 

No.  6 

Calvert                                    

161.72 
46S.11 
442.79 
23S.45 
476.91 
233.14 
417.63 
393.08 
245.36 
282.32 
280.23 
511.27 
453.46 

161.72 

468.11 
442.79 

Cecil       

Charles    

238.45 

Dorchester       

476.91 

Kent      

233.14 

417.63 

393.08 

St.  Mary's    

245.36 

Somerset 

282.32 

Talbot 

280.23 

511.27 
453.46 

Worcester 

Totals 

4,604.47 

1,723.96 

1,817.35 

1,063.16 

Percent  of  total  Miles  Maintained 

100.00 

37.44 

39.47 

23.09 

' 

County  Roads  Systems  of  Allegany,  Anne  Arundel,  Baltimore,  Carroll,  Frederick,  Garrett,  Harford,  Howard,  Mont- 
gomery, and  Washington  Countie-s,  were  maintained  direct  by  respective  County  Road  Bodies  or  direct  by  County  Commissioners  at 
June  30, 1946. 
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Exhibit  : 

TOTAL  MILEAGE  OF  THE  STATE  ROADS  SYSTEM  AT  JUNE  30,  1946,  BY  COUNTIES 

AND  ENGINEERING  DISTRICTS 


Per  cent 

Total  of  State 

State  System 

County  System  Mileage  No.  1  No.  2 

Allegany 153.69  3.42  

AnneArundel 253.69  5.64  

Baltimore 296.70  6.60  

Calvert * 122. 4S  2.72  

CaroUne 147.34  3.2S 

CarroU 203.16  4.52 

Cecil 192.04  4.27 

Charles 268.54  5.9S 

Dorchester 149.55  3.33 

Frederick 299.16  6.65 

Garrett 145.21  3.23 

Harford 267.39  5.95 

Howard 149.99  3.33 

Kent 145.67  3.24 

Montgomery 330.59  7.35 

Prince  George's 271.80  6.04 

QueenAnne's 143. OS  3.18 

St.  Mary's 210.51  4.69 

Somerset 104.55  2.32 

Talbot 105. 2S  2.34 

Washington 225.36  5.01 

Wicomico 146.22  3.25 

Worcester 164.38  3.66 

Total    Mileage   and    Totals    by 

Districts 4,496.38  100.00  564.70  733.41 

Per  Cent   of   Mileage  each  En- 
gineering District 100.00  12.56  16.31 


Engineering    Districts 
No.  3  No.  4 


No.  5 


No.  6 


149.55 


146.22 
164.38 


147.34 
192^04 


145.67 
143! 08 
105 ! 28 


203. le 


296.70 


149.99 
330.59 


122.48 


26S.54 


153.69 


299.16 
145.21 


271.80 
210!51 


937.43 


873.33 


823.42 


12.55 


18.31 


TOLL  FACILITIES 

Susquehanna  River  Toll  Bridge 

Potomac  River  Toll  Bridge 
Chesapeake  Bay  Ferry  System 
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Exhibit  9 

SUSQUEHANNA  RIVER  BRIDGE  CONSTRUCTION  FUND  AND  POTOMAC  RIVER  BRIDGE 

CONSTRUCTION  FUND— AT  SEPTEMBER  30,  1946 

SoiTBCE  OP  Funds  and  Receipts: 

Proceeds  of  Sale  of  State  of  Maryland  Bridge  Revenue  Bonds  (Refunded) $6,000,000.00 

Less:  Discount  on  sale  of  original  issue 300,000.00 


Net  Proceeds  of  Sale  of  Bonds $5,700,000.00 

Final  and  complete  proceeds  of  Grant  Funds  made  available  through  Works  Progress  Administra- 
tion : 

Susquehanna  River  Toll  Bridge $1,979,219.28 

Potomac  River  Toll  Bridge 2,351,970.00 


Total  Grant  Funds,  both  Bridges 4,331,189.28 

Total  funds  made  available $10,031, 189 .28 

Completion  costs  to  date  (except  certain  minor  items): 

Susquehanna  River  Bridge $4,467,442.85 

Potomac  River  Bridge 5, 343, 203.56 


Total  Both  Bridges $9,810,646.41 

Less:  Accounts  Payable,  applicable  to  both 5,055.00  9,805,591.41 

Balance  of  Construction  Funds,  in  hands  of  Trustee,  subject  to  satisfaction  of  remaining  costs  of  Construction, 
the  then  remainder  to  be  transferred  to  Sinking  Fund  and  used  to  purchase  or  redeem  outstanding  bonds $225.597.87 
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Exhibit  10 
Schedule  1 

Rates  in  Effect  at  the  Susquehanna  River  Toll  Bridge 
October  1,  1944  to  September  30,  194(3 

Com- 
Cash  or      muta- 
Soript         tion 
Number  Description  Rate         Rate 

1.  Passenger  Curs 
Taxicabs 
Ambulances 

Hearse  and  Funeral  Vehicles 

Horse  Drawn  \'ehi('los  (two  horse) 

Local  Busses  on  scheduled  runs 

Local  School  Busses  on  scheduled  runs 

Light  Panel  Trucks 

Station  Wagons 

Pickup  Trucks 

Motorcycles  $.20 

Local  Busses  on  Scheduled  Runs  $.15 

Books  of  a  niinimuni  of  20  tickets  for  the  commutation  rate  of  $0. 15  will  be  issued  and  nmst  be 
useil  within  thirty  days;  no  refunds  for  unusetl  tickets. 

2.  Passenger  Cars 

Horse  drawn  \'chicles  (2  horses) 

Local  School  Busses  on  Scheduled  Runs 

Hearse  and  Funeral  Vehicles 

Taxicabs 

Ambulances 

Pick-up  Trucks 

Motorcycles 

Light  Panel  Trucks 

Station  Wagons  $.  .  .         $.03 

Note:  Books  of  sixty  tickets  will  be  issued  and  must  be  used  within  sixty  days;  no  refunds  for 
unused  tickets.  Books  of  one  hundred  twenty  tickets  will  be  issued  and  must  be  used  within 
ninety  days;  no  refunds  for  unused  tickets.  Books  of  tickets  will  be  issued  in  the  name,  ad- 
dress, and  vehicle  license  number  of  the  User,  and  can  be  used  only  by  the  Vehicle  of  record; 
this  type  of  ticket  will  be  sold  only  to  a  person  giving  place  of  residence  or  business  as  shown 
by  Motor  Vehicle  Registration  Card. 

3.  2-Axle  Vehicles,  including  Trucks,  Tractors,  Through  Busses  and  animal 

drawn  vehicles  (not  more  than  2  animals) 

4.  3-Axle  Vehicles,  including  Tractor  and  one  Semi-Trailer,  Passenger  Car 

and  Semi -Trailer,  Trucks 

5.  4-Axle  Vehicles,  including  Tractor  and  one  Semi-Trailer,  Passenger  Car 

and  Full  Trailers 

6.  2-Axle  Vehicles,  including  Trucks,  Tractors  and  Animal  drawn  Vehicles 

(not  more  than  2  animals)  and  Through  Busses 

7.  3-Axle  Vehicles,  including  Tractors  and  one  Semi-Trailer,  Trucks  and 

Passenger  Cars  and  Semi -Trailers 

8.  4-Axle  Vehicles,  including  Tractor  and  one  Semi-Trailer,  Passenger  Car 

and  Full  Trailer 

9.  Unusual  Vehicles,  with  5  or  more  A.xles,  including: 

Tractor  and  1  Semi-Trailer,  with  5  Axles 

Tractor  and  Full  Trailer,  with  5  Axles 

Tractor  and  1  Trailer,  with  more  than  5  Axles 

Trucks  and  Trailer,  with  5  Axles  or  more 

Tractor  and  Trailer  and  Trailer,  with  5  Axles  or  more 

Trucks  and  Trailer  and  Trailer,  with  5  Axles 

Tractor  and  Trailer  and  Trailer  and  Trailer 

Trucks  and  Trailer  and  Trailer  and  Trailer 
Power  Shovels,  Contractors'  Equipment  andlSIachinery,  Unusual  Vehi- 
cles, carrying  unusually  heavy  loads :  Inspection  Charge  of  $1 .00,  plus 

lOj^  per  ton  up  to  20  tons,  and  20ff  per  ton  over  20  tons. 
10.     Free  Vehicles  ....         .... 

Classification  Numbers  6,  7,  and  8  provide  for  commutation  rates  for  the  vehicles  described, 
which  are  the  same,  respectively,  as  Classification  Numbers  3,  4,  and  5.  Commutation  rates 
for  these  Classification  Numbers  will  be  restricted  to  a  mininuini  of  30  tickets  per  month  from 
the  date  of  sale. 


$.25 

$.40 

$.40 

$.20 

$.30 

$.30 

$.55 

.55 

.65 

.80 

1.00 

1.10 

1.50 

1.60 
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Local  delivery  Truck  Lines  operating  under  Special  Public  Service  Commission  franchises 
are  to  receive  special  commutation  rates  in  their  respective  classes  bj-  individual  negotiation. 

In  establishing  the  rates  hereinabove  set  forth,  it  is  ordered  that  if  any  of  the  alaove  de- 
scribed vehicles  in  Classification  Xo.  9  should  be  so  heavily  laden  as  to  constitute  a  unit  hauling 
unusually  heavy  loads,  then  the  above  rates  shall  not  apply  to  such  selected  vehicle,  but  each 
unit  of  this  kind  shall  be  subjected  to  an  inspection,  and  weighed,  and  the  toll  computed  at 
the  rates  of  SI .00  for  the  Inspection,  plus  Ten  Cents  (10^)  per  Ton  up  to  20  Tons,  and  Twenty 
Cents  (200)  per  Ton  for  each  Ton  over  20  Tons  of  the  determined  weight. 

Exhibit  10 
Schedule  2 

Rates  in  Effect  at  the  Potomac  River  Toll  Bridge, 
October  1,  1944  to  September  30,  1946 

Number  Description  Bate 

1.  Passenger  Cars 
Ambulances 
Taxicabs 

Animal  drawn  Vehicles,  1  or  2  draft  animals 

Station  Wagons 

Light  Delivery  Vans  with  Auto  Bodies 

Hearse  and  Funeral  Vehicles 

Passenger  Car  Trailer  (4  wheels)  additional  $.75* 

2.  Same  as  Class  1,  with  1  passenger  $.90 

3.  Same  as  Class  1,  with  2  passengers  $1.05 

4.  Same  as  Class  1,  with  3  passengers  $1.20 

5.  Same  as  Class  1,  with  4  or  more  passengers  $1.35 

6.  Passenger  Car  Trailer  (2  wheels)  additional 

Motorcycle  with  or  without  side  car  $.40* 

7.  Tractor  alone;  Trucks,  2  or  3  Axle,  under  2  Tons  Capacity 

Animal  Drawn  Vehicles  (over  2  draft  animals)  $1.00^ 

8.  Trucks,  2  or  3  Axle,  2  to  5  Tons  Capacity  $1.25# 

9.  Trucks,  2  or  3  Axle,  Over  5  Tons  Capacity 
Tractor  and  Semi-Trailer  (2  wheels) 

Bus  (including  driver  and  passengers)  $1.50# 

10.  Tractor  and  Trailer  (4  wheels)  $2.50  # 

11.  Pedestrians  and  Passengers  in  Vehicles  (in  addition  to  above)  $.15 

12.  Bicycles  $.20 

13.  Special — LTnusual  Vehicles,  including  Power  Shovels,  Contractors'  Equipment, 

Farm  Equipment,  etc.,  to  pay  Inspection  Charge  of  $1.00,  plus  lOfi  per  ton  up 
to  20  tons,  and  20ci  per  ton  over  20  tons.  All  classifications  to  be  reported 
under  Miscellaneous 

14.  Free  Vehicles 

*  Includes  Driver. 
#  Includes  Driver  and  one  Helper. 


Classification  Xo.  10 

A  Tractor  and  Trailer  (4  Wheels)  shall  mean: 

A  Tractor  of  2  .\xles  or  a  Tractor  of  3  Axles,  hauling  a  Full  Trailer  of  2  Axles  (4  wheels),  or 
hauling  a  Semi-Trailer  of  1  .\xle  (2  wheels),  a  total  of  4  .\xles  on  the  Tractor  and  Trailer,  or  it 
shall  mean 

A  Truck  of  2  Axles  hauling  a  Full  Trailer  with  2  Axles  (4  wheels),  a  total  of  4  Axles'on  the 
Truck  and  Trailer. 

The  established  Rate  for  Units  of  this  description  is  $2.50. 

A  further  description  of  vehicles  in  Classification  Xo.  10  is  segregated  in  the  following 
classes,  and  an  established  rate  assigned  to  each: 

Class  ".4" 

Tractor  with  2  .\xles  hauling  a  Semi -Trailer  of  2  or  more  Axles  (4  wheels  or  more),  total  4 
Axles  or  more, 

Composition  of  Toll  Rate : 

Tractor SI. 00 

Trailer 1-50 

Establi.shed  Total  Toll  Rate,  Class  "A" $2.50 
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Class  "B" 

Tractor  with  2  Axles  hauling  a  Full  Trailer  of  2  or  more  Axles,  total  4  Axles  or  more, 
Composition  of  Toll  Hate: 

Tractor Sl.(X) 

Trailer 1 .  50 

Established  Total  Toll  Rate,  Class  "B" $2.50 

Class  "C" 

Truck  with  2  Axles  with  full  Trailer  of  2  Axles  or  more,  total  4  Axles  or  more, 
Composition  of  Toll  Rate: 

Truck $1.50 

Trailer 1.50 

Established  Total  Toll  Rate,  Class  "C" $3.00 

Class  "£>" 

Tractor  with  3  or  more  Axles,  with  a  Semi-Trailer  of  2  or  more  Axles,  total  5  Axles  or  more. 
Composition  of  Toll  Rate: 

Tractor $1.00 

Semi-Trailer 1.50 

Established  Total  Toll  Rate,  Class  "D" $2.50 

Class  "E" 

Tractor  with  3  or  more  Axles,  with  a  Full  Trailer  of  2  or  more  Axles,  a  total  of  5  Axles  or 
more, 

Composition  of  Toll  Rate: 

Tractor $1.00 

Full  Trailer 1.50 

Established  Total  Toll  Rate,  Class  "E" $2.50 

Class  "F" 

Truck  with  3  or  more  Axles  hauling  a  Full  Trailer  of  2  or  more  Axles,  total  5  Axles  or  more. 
Composition  of  Toll  Rate: 

Truck $1.50 

Full  Trailer 1.50 

Established  Total  Toll  Rate,  Class  "F" $3.00 

Class  "G" 

Tractor  with  Semi-Trailer  of  2  Axles  or  more,  and  Full  Trailer,  6  Axles  or  more, 
Composition  of  Toll  Rate: 

Tractor. $1.00 

Semi-Trailer 1.50 

Full  Trailer 1.50 

Established  Total  Toll  Rate,  Class  "G" $4.00 

Class  "H" 

Tractor  with  2  or  more  Axles  liauling  2  Full  Trailers,  each  Trailer  with  2  or  more  Axles, 
total  6  Axles  or  more. 

Composition  of  Toll  Rate: 

Tractor $1 .00 

First  Full  Trailer 1.50 

Second  Full  Trailer 1 .50 

Established  Total  Toll  Rate,  Class  "H" $4.00 

Class  "/" 

Truck  with  2  or  more  Axles  hauling  2  Full  Trailers,  each  Trailer  with  2  or  more  .\xles,  total 
6  Axles  or  more. 

Composition  of  Toll  Rate: 

Truck $1 .50 

First  Full  Trailer 1.50 

Second  Full  Trailer 1.50 

Established  Total  Toll  Rate,  Class  "I" $4.50 
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Class  "J" 

Tractor  with  2  or  more  Axles,  with  Semi-Trailer  with  2  or  more  Axles,  and  2  Full  Trailers 
each  Trailer  of  two  or  more  Axles  total  8  Axles  or  more, 
Composition  of  Toll  Rate: 

Tractor $1.00 

Semi -Trailer 1.50 

First  Full  Trailer,  2  or  more  Axles 1.50 

Second  Full  Trailer,  2  or  more  Axles 1.50 

Established  Total  Toll  Rate,  Class  "J" $5.50 

In  establishing  the  rates  hereinabove  set  forth,  it  is  ordered  that  if  any  of  the  above  de- 
scribed vehicles  in  Classification  No.  10,  should  be  so  heavily  laden  as  to  constitute  a  unit 
hauling  unusually  heavy  loads,  then  the  above  rates  shall  not  apply  to  such  excepted  vehicles, 
but  each  unit  of  this  kind  shall  be  subjected  to  an  inspection  and  weighed,  and  the  toll  com- 
puted at  the  rates  of  SI. 00  for  the  inspection  plus  ten  cents  (10?f)  per  ton  up  to  20  tons,  and 
twenty  cents  (20^)  per  ton  for  each  ton  over  20  tons  of  the  determined  weight. 
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STATEMENT  OF  INCOME  AND  TRAFFIC  TRANSACTIONS,  SUSQUEHANNA  AND 
POTOMAC  RIVER  TOLL  BRIDGES,  OCTOBER  1.  1944  TO  SEPTEMBER  .^0,   1946 

Susquehanna  Riveh  Toll  Bridge 


Exhibit  10 
Schedule 


Income 


Traffic  transactions 


Month 


October,  1944 

November    

December  

January,  1945 

February 

March 

Ai)ril  

May  

June 

July   

August 

September 

October  1,  1944  to  Septem 
ber  30,  1945 

October,  1945 

November 

December  

January,  1946 

February 

ifarch 

April 

May 

June 

July. 

August 

September 

October  1,  1945  to  Septem- 
ber 30,  1946 


Potomac  River  Toll  Bridge 


Month 


October,  1944 
November.     . 

December 

January,  1945. 

February 

March 

April 

May 

June 

July  

August  

September. . . . 


October  1,  1944  to  Septem- 
ber 30,  1945 


October,  1945. 

November 

December 

January,  1946. 

February 

March 

April  

May 

June 

July 

August 

September. . . . 


Income 


Traffic  transactions 


October  1,  1945  to  Septem 
ber  30,  1946 |$469,089.05  $379,496.30 
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Exhibit  10 
Schedule  4 

STATEMENT  OF  TRAFFIC  TRANSACTIONS,  SUSQUEHANNA  RIVER  TOLL  BRIDGE, 

BY  CLASSIFICATION  OF  USERS 

October  1,  1944  to  September  30,  1945 

Classi-  %  of 

fication  Description  Rates  Number  Total 

1.  Passenger  Cars,  etc Full  at  20(1:  1 ,157  ,548  50.48 

1.  Passenger  Cars,  etc.  (Busses) Commutation  at  15^  26,743  1.17 

2.  Passenger  Cars,  etc.  (Restricted) Commutation  at  3^  549  ,709  23.98 

3.  Two  (2)  Axle  Vehicles Full  at  25(i  109,153  4.76 

4.  Three  (3)  Axle  Vehicles Full  at  40?i  209,343  9.13 

5.  Four  (4)  Axle  Vehicles Full  at  40^  6,265  .27 

6.  Two  (2)  Axle  Vehicles '.  Commutation  20^  20 ,023  .87 

7.  Three  (3)  Axle  Vehicles Commutation  SO^  195 ,831  8.54 

8.  Four  (4)  Axle  Vehicles Commutation  30(!f  5 ,577  .24 

9.  Unusual  Vehicles Special  Rates  259  .01 

10.  Free  Vehicles None  12,516  .55 


Totals 


2,292,967      100.00 


October  1,  1945  to  September  30,  1946 

1.  Passenger  Cars,  etc Full  at  20^ 

1.  Passenger  Cars,  etc.  (Busses) Commutation  at  15^ 

2.  Passenger  Cars,  etc.  (Restricted)  Commutation  at  3^ 

3.  Two  (2)  Axle  Vehicles Full  at  25fS 

4.  Three  (3)  Axle  Vehicles Full  at  40f! 

5.  Four  (4)  Axle  Vehicles Full  at  40(zi 

6.  Two  (2)  Axle  Vehicles Commutation  20^ 

7.  Three  (3)  Axle  Vehicles Commutation  30^ 

8.  Four  (4)  Axle  Vehicles Commutation  30^ 

9.  Unusual  Vehicles Special  Rates 

10.  Free  Vehicles None 

Totals 


2,138,923 

60.68 

24,417 

.69 

727  ,422 

20.64 

133,590 

3.79 

249  ,935 

7.09 

15,480 

44 

21 ,199 

60 

197 ,637 

5.61 

3,089 

.09 

300 

12,866 

.37 

3,524,858      100.00 


Typical  Averages    Based  on  Total  Transactions  and  Total  Money  Values  for  12  Months, 
January  1,  1941  to  December  31,  1941 


Month  %  of 

Month  Traffic 

January..  .  5.97 

February..  5.60 

March 6.57 

April 9.17 

May 9.00 

June 9.27 

July 10.48 

August 11.17 

Septem-  9 .  70 

ber 
October...  8.03 
Novem- 
ber   7.82 

Decem- 
ber   7.22 


Total 
Year's 
Money 
Value.s 

5.88 
5.71 
6.54 
9.10 
8.93 
9.27 
10.65 
11.33 
9.70 

8.03 

7.83 

7.03 


1942 
5.97 
4.34 
6.04 
7.20 
6.25 
5.67 
6.67 
6.90 
7.65 


Percent  of  Total,  based  on  12  Months  Total 
Traffic  Record  Money  Record 

1943  1944        1945        1946  1942        1943         1944       1945      1946 


3.85 

3.67 
4.55 
5.83 
4.66 
3.92 
4.37 
5.22 
5.25 


4.16 
3.95 
4.22 
4.54 
5.05 
5.08 
5.61 
5.70 
5.09 


3.42 
3.34 
4.31 
4.33 
4.50 
5.06 
5.57 
6.72 
7.25 


6.73  4.96  4.73  5.75 
6.00  4.66  4.35  6.81 
4.89    4.63    4.11     5.77 


5.88 
5.67 
7.00 
7.90 
8.42 
8.19 
8.79 
9.48 
7.96 


5.88 
5.32 
6.07 
7.29 
5.29 
5.58 
6.30 
6.16 
6.71 


3.42 
3.35 
4.19 
4.62 
4.54 
3.92 
4.44 
5.31 
5.34 


4.08 
3.84 
4.13 
4.49 
5.00 
5.01 
5.54 
5.66 
5.04 


3.31 
3.29 
4.17 
4.34 
4.51 
5.11 
5.60 
6.72 
7.25 


5.74  4.97  4.64  6.76 
5.16  4.63  4.23  6.41 
4.24    4.51    3.94    5.46 


5.61 
5.44 

6.77 
7.80 
8.42 
8.17 
8.79 
9.70 
7.95 


Totals .  100.00%  100.00% 
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Exhibit  10 
Schedule  5 

STATEMENT   OF   TRAFFIC  TRANSACTIONS,    POTOMAC   RIVER  TOLL   BRIDGE, 
BY  CLASSIFICATION  OF  USERS 

October  1,  1944  to  September  iO,  1945 

Classi-  Number          %  of 

fication            Description                                                                                             Rates  of  Transaction     Total 

1.  Passenger  Car  and  Driver Full  at  Tofif  37  ,731       13.99 

2.  Passenger  Car  ami  1  Passenger Full  at  90^  70 ,203      26.03 

3.  Passenger  Car  and  2  passengers Full  at  $1 .05  38  ,374       14.23 

4.  Passenger  Car  and  3  pas.sengers Full  at  $1.20  28,987       10.75 

5.  Passenger  Car  and  4  passengers Full  at  .$1 .  35  28  ,887       10.71 

6.  Passenger  Car  Trailer  and  Motorcycle P'ull  at  40jf  2,  122           .90 

7.  Tractor,  Trucks  under  twe  (2)  tons < Full  at  $1.00  22,222        8.24 

8.  Trucks— Two  (2)— Five  (5)  Tons Full  at  $1 .25  1  ,699           .63 

9.  Trucks,  over  Five  (5)  tons Full  at  $1.50  25,657         9.51 

10.  Tractor  and  Trailer Full  at  $2.50  170           .06 

11.  Pedestrians  and  Passengers  in  Vehicles Full  at  15y^  12,881        4.78 

12.  Bicycles :    Full  at  20ii  22           .01 

13.  Unusual  Vehicles Special  Rates  43           .02 

14.  Free  Vehicles None  366          .  14 

Totals  269,664     100.00 


October  1,  1945  to  September  30,  1946 

1.  Passenger  Car  and  Driver Full  at 

2.  Passenger  Car  and  1  Passenger Full  at 

3.  Passenger  Car  and  2  Passengers Full  at 

4.  Passenger  Car  and  3  Passengers Full  at 

5.  Passenger  Car  and  4  Passengers Full  at 

6.  Passenger  Car  Trailer  and  Motorcycle Full  at 

7.  Tractor,  Trucks  under  two  (2)  Tons Full  at 

8.  Trucks— Two  (2)— Five  (5)  Tons Full  at 

9.  Trucks,  over  Five  (5)  Tons Full  at 

10.  Tractor  and  Trailer Full  at 

11.  Pedestrians  and  Passengers  in  Vehicles Full  at 

12.  Bicycles Full  at 

13.  Unusual  Vehicles Special 

14 .  Free  Vehicles None 

Totals 


75^ 

66,913 

14.35 

90^ 

151 ,922 

32.58 

$1.05 

69  ,964 

15.00 

$1.20 

51,159 

10.97 

$1.35 

39 ,852 

8.55 

40?i 

5,142 

1.10 

$1.00 

26 ,725 

5.73 

$1.25 

2,613 

.56 

$1.50 

36,485 

7.82 

$2.50 

1,904 

.41 

15^ 

12 ,393 

2.66 

20«i 

64 

.02 

Rates 

30 

.01 

1,122 

.24 

466,288     100.00 


Typical  Averages  <  Based  on  total  transactions  and  total  money  values  for  12  months,  January  1,  1941  to 

December  31,  1941; 

Month  %  of    Total  Year'.s 

Month  Traffic      Money  Values 

January 3.79  3.68 

February 3.68  3.59 

March 4.76  4.67 

April 7.24  7.22 

May 8.63  8.76 

June 11.13  11.11 

July 10.80  11.10 

August 12.73  13. 2S 

September 10.59  10.73 

October 8.67  8.61 

November 8.44  8.35 

December 9.54  8.90 

Totals 100.00%        100.00% 


Percent 

of  Total, 

based  on  12  Months  Total 

Tra 

,ffic  Record 

Money  Vali 

Lies 

1942 

1943 

1944 

1945 

1946 

1942 

1943 

1944 

1945 

1946 

7.03 

6.66 

9.14 

8.24 

17.84 

6.79 

6.59 

9.26 

8.27 

17.89 

6.66 

6.86 

8.74 

8.23 

18.98 

6.59 

6.68 

8.93 

8.31 

19.14 

8.19 

8.44 

9.96 

11.51 

24.29 

7.99 

8.36 

10.20 

11.68 

24.53 

10.20 

10.29 

11.69 

12.64 

24.15 

10.31 

10.36 

12.01 

12.92 

24.55 

10.59 

11.13 

13.48 

13.99 

25.29 

10.66 

11.06 

13.79 

14.67 

25.95 

9.83 

9.42 

13.20 

14.70 

28.97 

9.81 

9.42 

13.51 

16.43 

30.43 

12.57 

12.70 

16.55 

18.51 

32.76 

12.77 

12.76 

17*06 

19.19 

34.22 

12.25 

15.67 

17.21 

24.21 

36.69 

12.65 

16.02 

17.82 

25.21 

38.86 

11.98 

14.14 

14.00 

24.45 

29.99 

11. 7S 

14.56 

13.67 

23.94 

31.07 

11.04 

11.98 

11.92 

20.96 

10.98 

12.26 

12.08 

20.73 

9.66 

10.78 

11.67 

21.06 

9.71 

10.93 

11.84 

21.05 

8.37 

11.81 

11.94 

17.39 

8.41 

12.12 

12.21 

17.36 
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Exhibit  10 
Schedule  6 


October  1,  1944,  Balance  in  the  Operation  Fund $26,974.79 

Transfers  to  the  Operation  Fund: 

Fiscal  Year  1945 

From  State 


From  Bridge 

Revenue 

Funds 


Roads  Com- 
mission 
Funds 


October S8.341.93     

November 9,270.15     

December 8,333.33     

January 8.447.33     

February 8,338.91      

March 8,447.76     

April 8.333.33     

May 8,354.33     

June 8.363.54     

July 8.364.58     

August 8,333.33  820,000.00 

September 8.384.19     


Fiscal  Year  1946 

From  State 
From  Bridge    Roads  Com- 
Revenue  mission 

Funds  Funds 

$8,391.88  S42.400.00 

8,451.83  

8,348.58  

8.338.97  

8,341.11 
8.338.81 
8,336.82 
8.337.20 
8,491.73 
8.338.15 
8.345.11 
8.379.98 


2.00 


458.55 


10.000.00 
4.000.00 


Totals $101,312.71  $20,000.00  $100,440.17  $56,860.55 


Total  Transfers 278,613.43 


Total  Funds  made  available  to  the  Operation  Fund $305,588.22 


Fiscal  Year 
1945 
Disbursements  from  Operation  Fund: 

Salary  and  Wages,  Operating  Personnel $58,059.44 

Fidelity  Bonds  and  Insurance 2,686.45 

Consulting  Engineers  Fees 6,000.00 

Light,  Heat,  Water,  and  Telephone 6.611.34 

Administration  Building  and  Toll  Booth  Repairs  and 

Supplies 1,566.63 

Stationery,  Printing,  and  Toll  Tickets 4,171.04 

Automobile  Expense,  Parts,  Repairs,  and  Storage 424.93 

Trustees  Fees  and  Expense — Annual 6,500.00 

Trustees  Fees— Collateral 628.33 

Expen.ses  of  Operating  Personnel 1,647.07 

Uniforms 793 .  45 

Miscellaneous  costs  of  collection 725.27 

Professional  Services — Audit 6,186.65 

Professional  Services — Legal 

Maintenance  and  Repairs 1,853.23 

Membership  Dues 25.00 

Equalization  Fund — Employes  Retirement  System.  .  .  .       5,146.27 
Transfers  to  Reserves 


Fiscal  Year 
1946 

70,144.57 
3.196.72 
6.000.00 
6.049.67 

3.943.87 

3.802.28 

90.27 

6.500.00 

601.67 
1,793.45 
1.845.03 

669.48 
6,006.00 

150.00 
28.092.79 


42,400.00 


Total  Disbursements 103,025.10    181,285.80    284,310.90 

Balance  in  the  Operation  Fund  at  September  30,  1946 $21,277.32 

Operation  Fund  No.  1 $16,535.24 

Operation  Fund  No.  2 4,742.08 


$21,277.32 
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Schedule  7 

STATEMENT  OF  ACCOUNT  OF  FUNDS  DUE  THE  STATE  ROADS  COMMISSION  OF  MARYLAND  FOR 
MONEYS  ADVANCED  FROM  COMMISSION  FUNDS,  NOT  WHOLLY   RECOVERED  FROM 
PROCEEDS  OF  SERIES  "A"  BRIDGE  REVENUE  BONDS,  OR  FROM  STATE  OF 
MARYLAND  BRIDGE  REVENUE  REFUNDING  BONDS— "CONSTRUC- 
TION ACCOUNT"  AT  SEPTEMBER  30.  1946 

Article  IV,  Section  13,  of  the  Trust  Indenture  of  October  1,  1938,  and  Article  IV,  Section  11, 
of  the  Trust  Indenture  of  June  1,  1941,  provide: 

"After  provisions  shall  be  made  for  the  payment  of  all  Bonds  secured  hereby,  and  the 
interest  thereon,  and  all  expenses  and  charges  herein  required  to  be  paid,  the  Trustee  shall 
pay  anj^  balance  in  the  Sinking  Fund  and  any  balance  in  any  other  Fund,  to  the  Com- 
mission. The  amounts  so  paid  to  the  Commission  shall  be  deemed  to  constitute  a  partial 
reimbursement  of  the  amounts  theretofore  expended  by  the  Commission  under  the  pro- 
visions of  this  Indenture,  for  maintaining,  repairing,  and  operating  the  Bridges.  And 
Tolls  shall  thereafter  be  charged,  if  not  prohibited  by  any  Federal  Law  or  any  Law  of 
the  State,  for  the  use  of  such  Bridges,  until  the  balance  of  the  amount  so  expended  by 
this  Commission  shall  be  fully  reimbursed  to  the  Commission." 
Total  amount  of  State  Roads  Commission  Funds,  disbursed  in  connection  with 

Maryland's  Primary  Bridge  Prograni,  to  September  30,  1946 $659,794.14 

Amount  recovered  on  account  of  funds  disbursed  to  February  28,  1939: 

Susquehanna  River  Bridge  Construction  Fund $40,423.78 

Potomac  River  Brrdge  Construction  Fund 31,571.82      $71,995.60 

Balance  to  be  satisfied  from  future  Tolls  collected,  after  redemp- 
tion of  outstanding  State  of  Maryland  Bridge  Revenue  Re- 
funding Bonds $587,798.54 
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Schedule  8 

STATEMENT  OF  BRIDGE  REVENUE  BONDS  ISSUED,  PURCHASED,  MATURED,  AND  OUTSTANDING  AT 

SEPTEMBER  30,  1946 

SUSQUEHANNA  AND  POTOMAC  RIVER  TOLL  BRIDGES 

SERIES  "A"  BRIDGE  REVENUE  BONDS,  H%  BONDS  REFUNDED  AT  JULY  21,  1941,  AND  STATE  OF 
MARYLAND  BRIDGE  REVENUE  REFUNDING  BONDS— OUTSTANDING  SEPTEMBER  30.  1946 

October  1,  1938         Series  "A"  Bridge  Revenue  Bonds,  3i%,  Issued $6,000,000.00 

Allocation  of  Bonds — Face  Value 

Susquehanna  River  Toll  Bridge $3,060,000.00 

Potomac  River  Toll  Bridge 2,940,000.00 


$6,000,000.00 


June  20,  1941 
July  21,  1941 


Bonds  called  for  Redemption,  for  purpose  of  issuing  Revenue  Refunding  Bonds 
Bonds  Outstanding 


6,000,000.00 


None 


State  of  Maryland  Bridge  Revenue  Refunding  Bonds,  Sold  and  Outstanding,  at  September  30,  1946: 


Date  of 
June  1 
June  1 
June  1 
June  1 
June  1 
June  1 
June  1 
June  1 
June  1 
June  1 
June  1 
June  1 
June  1 
June  1 
June  1 
June  1 
June  1 
June  1 
June  1 
June  1 


Bonds 
,  1941 
,  1941 
,  1941 
,  1941 
,  1941 
,  1941 
,  1941 
.  1941 
,  1941 
,  1941 
,  1941 
,  1941 
,  1941 
,  1941 
,  1941 
,  1941 
,  1941 
,  1941 
,  1941 
,  1941 


Maturity 
December  1 
December  1 
December  1 
December  1 
December  1 
December  1 
December  1 
December  1 
December  1 
December  1 
December  1 
December  1 
December  1 
December  1 
December  1 
December  1 
December  1 
December  1 
December  1 
December  1 


,  1942 
,  1943 
,  1944 
,  1945 
,  1946 
,  1947 
,  1948 
,  1949 
,  1950 
,  1951 
,  1952 
,  1953 
,  1954 
,  1955 
,  1956 
,  1957 
,  1958 
,  1959 
,  1960 
,  1961 


Coupon 
Rate 


i% 

i% 

i\% 

2\% 
2i% 
2J% 
2^% 
2i% 
2\% 
2J% 
2i% 
2% 
2% 


Amount 
Sold 
$150,000.00 
150,000.00 
175,000.00 
175,000.00 
175,000.00 
175,000.00 
200,000.00 
200,000.00 
200,000.00 
200,000.00 
225,000.00 
225,000.00 
225,000.00 
225,000.00 
250,000.00 
300,000.00 
450,000.00 
600,000.00 
750,000.00 
950,000.00 


Bond  Purchases 

and  Maturities, 

October  1.  1941- 

September  30,  1946 

5150,000.00 

150,000.00 

175,000.00 

175,000.00 


Outstanding  at 
September  30,  1946 


750,000.00 
950,000.00 


$175,000.00 
175,000.00 
200,000.00 
200,000.00 
200,000.00 
200,000.00 
225,000.00 
225,000.00 
225,000.00 
225,000.00 
250,000.00 
300,000.00 
450,000.00 
600,000.00 


Totals. 


$6,030,000.00     $2,350,000.00 


$3,650,000.00 


September  30,  1946 — State  of  Maryland  Bridge  Revenue  Refunding  Bonds  Outstanding, 

Sub  ect  to  the  provisions  of  the  Trust  Indenture,  dated  June  1,  1941,  securing  State  of  Maryland  Bridge  Revenue  Refunding  Bonds, 
the  Redemption  Price  of  Bonds  will  be: 

0%  if  redeemed  on  or  prior  to  December  1,  1944, 
4%  if  redeemed  thereafter,  and  on  or  before  December  1,  1947, 
3%  if  redeemed  thereafter,  and  on  or  before  December  1,  1950, 
2%  if  redeemed  thereafter,  and  on  or  before  December  1,  1h53, 
1%  if  redeemed  thereafter,  and  on  or  before  December  1,  1956  , 
and  without  premium  if  redeemed  thereafter 
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Exhibit  11 
PROCEEDS  OF  SALE  OF  STATE  ROADS  COMMISSION  OF  MARYLAND 

CHESAPEAKE  BAY  FERRY  REVENUE  H%  BONDS  OF  1941,  AND  APPLICATION 

OF PROCEEDS 

MAY  31,  1946 

Proceeds  of  Saleon  June  10,  1941  (at  June  1,  1941)  of  $1,200,000  State  Roads  Commission  of  Maryland  Chesapeake  Bay 
Ferry  Revenue  li%  Bonds  of  1941,  in  accordance  with  and  as  authorized  by  Chapter  856,  General  Assembly  of 

Maryland  of  1941,  Bonds  No.  1  to  1200,  both  inclusive,  each  at  $1,000.00 11,200,000.00 

Premium  on  Sale  of  Bonds 16,852.80 

Accrued  Interest,  June  1  to  9,  1941,  inclusive 450.00 

Total  Proceeds  of  Bonds,  remitted  to  Treasurer  of  Maryland $1,217,302.80 

Application  of  Proceeds  of  Bonds: 

Acquisition  of  Capital  Propertie.s  from  the  Claiborne-Annapolis  Ferry  Company,  in 

accordance  with  agreement  of  purchase $1,022,568.17 

Other  costs,  incident  to  acquisition  of  Ferry  Company  Properties 64,698.80 

Refund  of  Passenger  Fare  Tickets,  issued  by  Claiborne-Annapolis  Ferry  Co.;  re- 
deemed in  accordance  with  agreement 26,850.24 

Total  funds  applied  in  connection  with  purchase $1, 114. 117.21 

Proceeds  of  Bonds  applied  to  other  purposes  than  direct  acquisition  of  Ferry  System: 

Prepaid  Insurance,  allowed  Ferry  Company,  not  obtained  from  Toll  Income  ..  $3,322.68 

Principal  of  Chesapeake  Bay  Ferry  Revenue  Bonds  payable  May  31,  1944 77,000.00 

Portion  of  Bond  Interest  on  Chesapeake  Ba\'  Ferry    Revenue  Bonds  payable 

May  3 1 ,  1 944 3 ,  26 1 .  94 

Purchase  of  Inventory  of  Materials  and  Supplies  from  Claiborne-Annapolis  Ferry 

Co.,  subsequently  used  in  operation 19,600.97 

Total  funds  applied  other  than  acquisition  of  Ferry  Company  Properties 103, 185.59 

Total  funds  applied  from  proceeds  of  sale  of  Ferry  Revenue  Bonds 1,217,302.80 

Balance  of  Proceeds  of  sale  of  Chesapeake  Bay  Ferry  Revenue  Bonds none 
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Exhibit  11 -A 
PROCEEDS  OF  SALE  OF  STATE  ROADS  COMMISSION  OF  MARYLAND 
CHESAPEAKE  BAY  FERRY  SYSTEM  IMPRO\  EMENT  BONDS     n% 
AND  APPLICATION  OF  PROCEEDS  ' 
SEPTEMBER  30,  1946 

^'IX*  r1,^'^  on  September  25,  1945  (at  October  1,  1945)  of  sTsOO,  000  State  RoadsCommission  of  Maryland  Chesa- 
peake  Bay  Ferry  System  Improvement  Bonds,  m  accordance  with  and  as  authorized  by  Chapter  755  Acte  of  the  Gen- 
eral Assembly  of  1945,  Bonds  No.  1  to  1500,  both  inclusive,  each  at  Si, 000.00:  '-""PW^r  loo,  Acts  ol  tne  Uen- 
Princii>&l 

Premium  on  Sale  of  Bonds  .'  ^    \         ^' •  ^''2'222'2S 

Accrued  Interest i 'no^'f? 

Total  Proceeds  of  Bonds,  remitted  to  Treasurer  of  Maryland 51  503  942  25 

Application  of  Proceeds  of  Bonds: 
Work  in  course  of  completion: 

(a)  Constructi.in  of  a  double  (>nd  .vteel  ferry  boat,  at  a  contract  price,  subject  to  increasing  costs S667  000  00 

b)  Ferry  1  ernuiKil  at  Mataprake,  uicludrng  two  (2)  slips  and  tran.sfer  bridges                                     I^O^'ttkm 

(c)  Store-room  and  slioj)  at  Matapeake,  exclusive  of  mechanical  eiiuipment                  Qs'-i  on 

(d)  Second  loadmp  slip  and  transfer  bridge  at  Sandy  Point  Terminal .'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.'.."  280780  90 

,        Total  estimated  cost  of  work  in  progress S2  UQ  97n  Q-i 

Funds  m  excess  of  proceeds  of  bonds  are  to  be  provided  from  State  Roads  Commission  General  Construction  Fundi. . 
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Schedule  1 

REVENUE  AND  OPERATING  ACCOUNT,  THE  CHESAPEAKE  FERRY  SYSTEM 

June  1,  1944  to  May  31,  1945 


Ferry 

Revenue 

Fund 

Reserve 
Repair 
Fund 

Debt 

Service 

Fund  H 

Gasoline 

Tax 

Debt 
Service 

Fund 

from 
Revenue 

Reserve  for 
Replace- 
ment of 
Vessel 
Property 

Totals 

For  the  period  June  1,  1944  to  May  31,  1945: 

$113,429.60 

$90,202.82 

$93,875.00 

$12,824.44 

$310,331.86 

Income: 

Tolls,  as  reported,  after  deducting  1772.74  for 

5610,462.66 

10,506.50 

596.09 

1,552.70 

11,929.32 

19,000.00 

120.00 

$610,462.66 

Other  Incorne: 

10,506.50 
596  09 

1,552.70 

Federal   Tax  of  3%   on  Cost  of  Personal 

11,929.32 

19  000.00 

120.00 

$654,167.27 

$654,167.27 

Income  and  Balance  at  Beginning 

$767,596.87 

$90,202.82 

$93,875.00 

$12,824.44 

$964,499.13 

Disbursements  and  application  of  funds  from: 
Ferry  Revenue  Funds: 

Operation,  Maintenance,  and  Repairs: 

$90,909.19 
204,588.54 

17,389.07 
381.89 

60,865.22 

11,929.32 
16,610.99 

16,095.41 

$90  909  19 

$204  588.54 

17,389.07 

381.89 

60,865.22 

Paid   to   Federal   Government — Taxes    col- 

11,929.32 

16,610.99 

Employes    Retirement    Sjstem,    Pension 

16,095.41 

Total  Operation,  Maintenance,  and 

$418,769.63 

$418,769.63 

Reserve  Funds: 

$94,694.44 

$94,694.44 

Transferred     to     Debt     Service     Fund — 

Transferred    to    Re.serve   for    Repair   and 

50,561.14 
19,000.00 

50,561.14 

Transferred  to  Reserve  for  Replacement  of 
Vessel  Property 

19,000.00 

$164,255.58 

$50,561.14 

$94,694.44 

$19,000.00 

Total    of     Direct    Expenditures    and 

$583,025.21 

Remainder  of  Funds,  before  Final 
Disbursements, 

$184,571.66 

$140,763.96 

$93,875.00 

$107,518.88 

$19,000.00 

$545,729.50 

Payments  from  Special  Funds  and  Reserves: 

Bond  Interest  paid  November  1,  1944  and  May 
31,  1945                                    

$15,720.00 
78,000.00 

$15,720.00 

78,000.00 

Total  Payments  from  Special  Funds  and 

$93,720.00 

$93,720.00 

$184,571.66 

$140,763.96 

$93,875.00 

$13,798.88 

$19,000.00 

$452,009.50 
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REVENUE  AND  OPERATING  ACCOUNT,  THE  CHESAPEAKE  BAY  FERRY  SYSTEM 

June  1,  1945  to  May  31,  1946 


- 

Ferry 

Revenue 

Fund 

Reserve 
Repair 
Fund 

Debt 

Service 

Fund  a 

Gasoline 

Tax 

Debt 

Service 

Fund 

from 

Revenue 

Reserve  for 
Replace- 
ment of 
Vessel 
Property 

Totals 

For  the  period  June  1,  1945  to  May  31,  1946: 

5184,571.66 

$140,763.96 

$93,875.00 

$13,798.88 

$19,000.00 

$452,009.50 

Income: 

Tolls,  as  reported,  after  deducting  |3,426.6G  for 
rebates,  adjustments,  and  abatements 

1820,116.79 

18,022.64 
944.62 
123.31 

16,347.02 
440.00 

$820,116.79 
18,022.04 

Other  Income: 

Concessions  and  Rents 

Miscellaneous,  other  Income 

123.31 
16  347  02 

Federal   Tax   of  3%   on  Cost  of  Personal 
Property  Transportation 

Advertising  Display  aboard  Vessels 

Total  Income 

$855,994.38 

$855,994.38 

$1,040,566.04 

$140,763.96 

$93,875.00 

$13,798.88 

$19,000.00 

$1,308,003.88 

Disbursements  and  application  of  funds  from: 
Ferry  Revenue  Funds: 

Operation,  Maintenance,  and  Repairs: 

General  Expense 

$89,894.81 

282,683.36 

54,423.76 

8,426.30 

$89,894.81 
282  683  36 

Operating  Expense 

Maintenance  Expense 

54  423  76 

Capital  Properties  Acquired 

8,426.30 

Miscellaneous 

Paid      to      Federal      Government — Taxes 
collected 

16,347.02 
7,046.42 

16  347  02 

Employes    Retirement    System,    Pension 
Equalization  Fund 

7,046.42 

Total    Operation,    Maintenance,    and 
Repairs 

$458,821.67 

$458,821.67 

Reserve  Funds: 

Transferred  to  Debt  Service  P'und — Proper 

$169,101.12 

$169,101.12 

Transferred  to  Debt  Service  Fund— Contingent 

Transferred  to  Reserve  for  Repairs  and  Re- 
placements  

50,000.00 

50,000.00 

Total  Funds  Transferred 

$219,101.12 

$50,000.00 

$169,101.12 

Total  of  Direct  Expenditures  and  Transfers 

$677,922.79 

Remainder  of  Funds,  before  Final 

$362,643.25 

$190,763.96 

$93,875.00 

$182,900.00 

$19,000.00 

$849,182.21 

Payments  from  Special  Funds  and  Reserves: 

Payments    from    Reserve    Repair    Fund    and 
Vessel  Replacement  Funds 

$78,164.44* 

$i»,o«»e.oc 

$97,164.44 
14  550  00 

Bond  Interest  Paid  November  1,  1945  and  May 
31,  1946 

$14,550.00 
80,000.00 

Bond  Principal  due  and  paid  May  31,  1946 

80,000.00 

Total  Payments  from  Special  Funds  and 
Reserves 

$78,164.44 

$94,550.00 

$19,000.00 

$191,714.44 

May  31,  1946 — Balances  in  Funds 

$362,643.25 

$112,599. 52i 

$93,875.00 

$88,350.00 

$657,467.77 

*  Includes  payment  of  $58,164.44  for  rebuilding  Claiborne  Terminal,  and  $20,000.00  part  payment  of  Cost  of  reconstructing  M.S. 
Governor  Emerson  C.  Harrington. 
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Exhibit  llA 

Schedule  2 


CHESAPEAKE  BAY  FERRY  SYSTEM 

Effective  Rates  at  May  31,  1946 

SANDY  POINT-MATAPEAKE  SERVICE 


Class 

Description 

Rate 
Including  Federal  Tax 

1 

Passenger — Adul  t 

1-Way  Trip 

S.25 

2 

Passenger — Children,  6-12  years 

1-Way  Trip 

s.io 

3 

Automobile,  Over  114"  Wheel  Base,  including  Driver 

1-Way  Trip 

$1.54 

4 

Automobile,  Wheel  Base  114"  or  less,  including  Driver 

1-Way  Trip 

$1.28 

*5 

Trucks  and  Busses,  including  Busses  other  than  those  operating 
on  Regular  Run  Franchise,   and  including  Driver,  Length 
20  Feet  and  less 

1-Way  Trip 

$2.06 

*6 

Trucks  and  Buses,  Length  20  Feet  to  less  than  25  Feet 

1-Way  Trip 

$2.57 

*7 

Trucks  and  Buses,  Length  25  Feet  to  less  than  30  Feet 

1-Way  Trip 

S3. 60 

*8 

Trucks  and  Buses,  Length  30  Feet  to  less  than  35  Feet 

1-Way  Trip 

$4.12 

9 

Trucks  and  Buses,  Length  35  Feet  to  less  than  40  Feet 

1-Way  Trip 

$4.63 

10 

Motorcycle  and  Side  Car,  including  Driver 

1-Way  Trip 

$1.03 

11 

Busses  operating  on  Regular  Run  Franchise,  including 
but  excluding  Passengers 

Driver, 

1-Way  Trip 

$1.54 

12 

Free  Passage — Vehicles  and  Passengers 

13 

Unusual  Vehicles 

Special  Rates 

*  This  includes  Busses  other'^than  those  operating  on  Regular-Run  Franchise. 
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CHESAPEAKE  BAY  FERRY  SYSTEM 
SANDY  POINT-CLAIBORNE,  VIA  ROMANCOKE-MATAPEAKE  AND 

REVERSE  ROUTE 

Class  Description  1-Way  Trips  Rate  including  Federal  Tax 

14  Passenger — Adult  $.50 

15  Passenger — Children  (6-12  years)  $.20 

16  Automobile,  Over  114"  Wheel  Base,  including  Driver  $2.57 

17  Automobile,  114"  Wheel  Base  or  less,  including  Driver  $2.31 

*18    Trucks  and  Busses,  including  Busses  other  than  those  operating  on  Regular  Run 

Franchise,  including  Driver,  Length  20  Feet  and  less  $3.34 

*19  Trucks  and  Busses,  20  Feet  to  less  than  25  Feet  $4.12 

*20  Trucks  and  Busses,  25  Feet  to  less  than  30  Feet  $5.66 

*21  Trucks  and  Busses,  30  Feet  to  less  than  35  Feet  $6.43 

*22  Trucks  and  Busses,  35  Feet  to  less  than  40  Feet  $7.21 

23  Motorcycle  and  Side  Car,  including  Driver  $1.54 

24  Busses  operating  on  Regular  Run  Franchise  $2.31 

25  Free  Passages — Vehicles  and  Passengers  


26    Unusual  Vehicles  Special  Rates 

*  This  includes  Busses  other  than  those  operating  on  Regular-Run  Franchise, 
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CHESAPEAKE  BAY  FERRY  SYSTEM 
ROMANCOKE-CLAIBORNE  SERVICE 


Class 

1                                                       Description                            1-Way  Trips 

Rate 

including  Federal  Tax 

1 

Passenger — Adul  t 

S.25 

2 

Passenger — Children  (6  to  12  years) 

s.io 

3 

Automobile,  Over  114"  Wheel  Base,  including  Driver 

$1.54 

4 

Automobile,  114"  Wheel  Base  or  less,  including  Driver 

$1.28 

*5 

Trucks  and  Busses,  including  Driver,  including  Busses  other  than  those  operating 
on  Regular  Run  Franchise,  Length  20  Feet  and  less 

$1.54 

*6 

Trucks  and  Buses,  20  Feet  to  less  than  25  Feet 

$2.06 

*7 

Trucks  and  Buses,  25  Feet  to  less  than  30  Feet 

$2.83 

*8 

Trucks  and  Buses,  30  Feet  to  less  than  35  Feet 

$3.09 

*9 

Trucks  and  Buses,  35  Feet  to  less  than  40  Feet 

$3.60 

10 

Motorcycle  and  Side  Car,  including  Driver 

$.77 

11 

Busses  operating  on  Regular  Run  Franchise,  including 
Passengers 

Driver, 

but  excluding 

$1.54 

12 

Free  Passages — Vehicles  and  Passengers 

13 

Unusual  Vehicles 

Special  Rates 

This  includes  Busses  other  than  those  operating  on  Regular-Run  Franchise. 
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Exhibit  11-A 
Schedule  4 


THE  CHESAPEAKE  BAY  FERRY  SYSTEM. 
STATEMENT  OF  TRAFFIC  TRANSACTIONS  BY  CLASSIFICATION  OF  USERS 

June  1,  1944  to  May  31,  1946 


Classifica- 
tion 


13 


Totals. 


Description 


Passenger,  Adult 

Passenger,  Children 

Auto,  over  114"  Wheel  Base  — 
Auto,  under  114"  Wheel  Base. . 

Truck  and  Bus,  to  20  ft 

Truck  and  Bus,  20  ft.  to  25  ft. 
Truck  and  Bus,  25  ft.  to  30  ft. 
Truck  and  Bus,  30  ft.  to  35  ft. 
Truck  and  Bus,  35  ft.  to  40  ft. 

Motorcycle 

Bus  on  Franchise  Run 

Free : 
Vehicle 


Unusual  Vehicles. 


June  1, 

1944  to 

June  1, 

1945  to 

May  31,  1945 

May  31,  1946 

Number 

%  of  total 

Number 

%  of  total 

604,798 

65.41 

778,626 

63.68 

35,025 

3.79 

45,164 

3.69 

149,541 

16.17 

218,639 

17.88 

76,808 

8.30 

111,749 

9.14 

3,580 

.39 

4,213 

.34 

17,817 

1.93 

20,229 

1.65 

4,669 

.50 

4,882 

.40 

7,212 

.78 

8,068 

.66 

4,345 

.47 

6,722 

.55 

331 

.04 

486 

.04 

8,954 

.97 

10,640 

.87 

-7,788 

.84 

8,256 

.68 

2,491 

.27 

3,891 

.32 

1,334 

.14 

1,219 

.10 

924,693 

100.00% 

1,222,784 

100.00% 

Typical  Averages  (Based  on 

12  Months  total  transactions,  July  1,  1941  to  June  30 

1942j 

Month 

Per  cent  of  Total 
Fiscal  Year  ended  May  31 

Typical  average — 

based  on  12  Months  to 

June  30,  1942 

1943 

1944 

1945 

1946 

Per  cent  of  Total 

12.20 
11.77 
13.35 
9.72 
7.52 
7.16 
5.85 
3.91 
4.74 
5.83 
7.06 
6.93 

7.26 

11.24 

15.53 

10.91 

8.47 

7.33 

6.87 

6.00 

5.73 

6.06 

7.23 

8.16 

10.53 

15.62 

15.65 

11.35 

8.37 

7.88 

7.33 

5.89 

5.60 

7.49 

8.09 

9,19 

13.42 

17.71 

19.79 

16.06 

11.97 

11.07 

9.02 

8.25 

7.79 

10.11 

11.29 

13.46 

8.05 

July                       

13.86 

16.19 

10.40 

7.50 

7.01 

6.53 

5.49 

4.65 

5.55 

April                       

6.79 

7.98 

100.00% 
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from  Commission's  Funds,  not  wholly  recovered  from  Proceeds  of  Bridge 

Revenue  Bonds  or  Bridge  Revenue  Refunding  Bonds,  at  September  30,  1946  .  .  161         357 
Statement  of  Income  and  Traffic  Transactions,  October  1 ,  1944  to  September  30, 

1946,  Susquehanna  and  Potomac  River  Toll  Bridge 161         353 

Statement  of  Traffic  Transactions,  Potomac  River  Toll  Bridge,  by  Classifica- 
tion of  Users,  October  1 ,  1944  to  September  30,  1946 162        355 

Statement  of  Traffic  Transactions,  Susquehanna  River  Toll  Bridge,  by  Classifi- 
cation of  Users,  October  1,  1944  to  September  30,  1946 162        354 

Susquehanna  and  Potomac  River  Toll  Bridges  Balance  Sheet  at  September 

30,  1946 161        359 

Susquehanna  and  Potomac  River  Bridges  Construction    Funds,  being    Pro- 
ceeds of  Bridge  Revenue  Bonds  and  Federal  Grants 159        346 

Susquehanna    and    Potomac    River    Toll    Bridges    Operating    and    Revenue 

Account,  Fiscal  Periods,  1945  and  1946 161        347 

Susquehanna  and  Potomac  River  Toll  Bridges,  Series  "A"  Bridge  Revenue 
Bonds,    3f%,    Bonds    Refunded    at  July  1,  1941,  and    State  of    Maryland 

Bridge  Revenue  Refunding  Bonds  outstanding  September  30,  1946 161         358 

Traffic : 

Chesapeake  Bay  Ferry  System,  June  1,  1944  to  May  31,  1946 165        368 

Potomac  River  Toll  Bridge,  October  1,  1944  to  September  30,  1946 162        355 

Susquehanna  River  Toll  Bridge,  October  1,  1944  to  September  30,  1946 162        354 

Total  Disbursements,  exclusive  of  Disbursements  of  Toll  Facilities 146        185 

Total  Receipts,  exclusive  of  Receipts  from  Toll  Facilities 140        178 

Two  Cent  (2?S)  Gasoline  Tax,  $.0014,  for  Debt  Service 143        314 

Truck  License  Fees  and  Franchise  Taxes 143        314 

Unpaid  OV)ligations  of  Commission 155        204 

Washington  Count}' — Statement  of  Maintenance  Account 277 

Washington  County — Statement  of  Construction  Account 278 

Wicomico  County — Statement  of  Maintenance  Account 279 

Wicomico  County — Statement  of  Construction  Account -  281 

Worcester  County — Statement  of  Maintenance  Account 282 

Worcester  County — Statement  of  Construction  Account 284 

Working  Fund — Recommendation  for 136 

Worth  of  Possessions — Value  of  Road  System 153        202 
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